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WAC 352-10-010 Authority. This chapter is pro- 
mulgated pursuant to RCW 43.21C.120. The adoption 
of guidelines by the Washington state parks and recre- 
ation commission shall not be an "action" as defined in 
WAC 352-10-040(2). [Statutory Authority: RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-010, filed 6/15/78; Order 20, § 352-10-010, 
filed 5/27/76.] 


WAC 352-10-020 Purpose. (1) The purpose of this 
chapter is to establish state-wide guidelines interpreting 
and implementing the state environmental policy act of 
1971 (SEPA) for the Washington state parks and recre- 
ation commission, hereinafter referred to as the 
commission. 

(2) These guidelines were developed to establish 
methods and means of implementing SEPA "in a man- 
ner which reduces duplicative and wasteful practices, es- 
tablishes effective and uniform procedures, encourages 
public involvement, and promotes certainty with respect 
to the requirements of the act". 

(3) These guidelines do not govern compliance by the 
commission with respect to the national environmental 
policy act of 1969 (NEPA). When the commission is re- 
quired by federal law or regulations to perform some el- 
ement of compliance with NEPA, such agency 
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compliance will be governed by the applicable federal 
statute and regulations and not by these guidelines. 
[Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-020, 
filed 6/15/78; Order 20, § 352-10-020, filed 5/27/76.] 


WAC 352-10-025 Scope and coverage of this chap- 
ter. (1) Compliance with the guidelines of this chapter 
shall constitute complete procedural compliance by the 
commission with SEPA for any "action" as defined in 
WAC 352-10-040(2). 

(2) The guidelines of this chapter do not cover the 
notice/statute of limitations provisions of RCW 43.21C- 
.080, 43.21C.085 and 43.21C.087. To utilize these pro- 
visions, the commission shall follow the statutory 
language. [Statutory Authority: RCW 43.21C.120 and 
43,51.040(2). 78-07-023 (Order 40), § 352-10-025, 
filed 6/15/78; Order 20, § 352-10-025, filed 5/27/76.] 


WAC 352-10-040 Definitions. The following words 
and terms have the following meanings for the purposes 
of this chapter, unless the context indicates otherwise: 

(1) Acting agency means an agency with jurisdiction 
which has received an application for a license, or which 
is proposing an action. 

(2) Action means an activity potentially subject to the 
environmental impact statement requirements of RCW 
43.21C.030(2)(c) and (2)(d). (See WAC 352-10-170 
and 352-10-180 for activities that are exempted from 
the threshold determination and environmental impact 
statement requirements of SEPA and these guidelines.) 
All actions fall within one of the following subcategories: 

(a) Governmental licensing of activities involving 
modification of the physical environment. 

(b) Governmental action of a project nature. This in- 
cludes and is limited to: 

(i) the decision by an agency to undertake any activity 
which will directly modify the physical environment, 
whether such activity will be undertaken directly by the 
agency or through contract with another, and 

(ii) the decision to purchase, sell, lease, transfer or 
exchange natural resources, including publicly owned 
land, whether or not the environment is directly 
modified. 

(c) Governmental action of a nonproject nature. This 
includes and is limited to: 

(i) the adoption or amendment of legislation, ordi- 
nances, rules or regulations which contain standards 
controlling use or modification of the physical 
environment; 

(ii) the adoption or amendment of comprehensive land 
use plans; 

(iti) the adoption of any policy, plan or program 
which will govern the development of a series of func- 
tionally related major actions, but not including any 
policy, plan or program for which approval must be ob- 
tained from any federal agency prior to implementation; 

(iv) creation of, or annexations to, any city, town or 
district; 

(v) adoptions or approvals of utility, transportation 
and solid waste disposal rates; 
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(vi) capital budgets; and 

(vii) road, street and highway plans. 

(3) Agency with expertise means an agency listed in 
WAC 352-10-465, unless it is also an agency with 
jurisdiction. 

(4) Agency with jurisdiction means an agency from 
which a nonexempt license is required for a proposal or 
any part thereof, which will act upon an application for 
a grant or loan for a proposal, or which proposes or ini- 
tiates any governmental action of a project or nonproject 
nature. The term does not include an agency authorized 
to adopt rules or. standards of general applicability which _ 
govern the proposal in question, when no license or ap- 
proval is required for a specific proposal. The term also 
does not include an agency, involved in approving a 
grant or loan, which serves only as a conduit between 
the primary administering agency and the recipient of 
the grant or loan. Federal agencies with jurisdiction are 
agencies of the federal government from which a license 
is required, or which will receive an application for a 
grant or loan for a proposal. 

(5) Agency or agencies means all state agencies and 
local agencies as defined in this section. The term does 
not include any agency or division of the federal govern- 
ment. Whenever a specific agency has been named in 
these guidelines and the functions of that agency have 
been transferred to another agency, then the term shall 
mean the successor agency. 

(6) Authorized public use shall not be construed to 
have occurred unless the particular parcel of real prop- 
erty in question has developed facilities which have been 
subject to public use and/or has been specifically desig- 
nated and classified for such public use without devel- 
oped facilities. 

(7) Commission means the Washington state parks 
and recreation commission. 

(8) CEP means the council on environmental policy. 
As directed by the legislature, the council on environ- 
mental policy ceased to exist on July 1, 1976, and its 
duties were transferred to the department of ecology 
(DOE). All reference to CEP in these guidelines should 
now be read to mean department of ecology. 

(9) Consulted agency means any agency with juris- 
diction or with expertise which is requested by the lead 
agency to provide information during a threshold deter- 
mination or predraft consultation or which receives a 
draft environmental impact statement. An agency shall 
not be considered to be a consulted agency merely be- 
cause it receives a proposed declaration of 
nonsignificance. 

(10) County/city means a county, city or town. In this 
chapter, duties and powers are assigned to a county, city 
or town as a unit. The delegation of responsibilities 
among the various departments of a county, city or town 
is left to the legislative or charter authority of the indi- 
vidual counties, cities or towns. 

(11) Declaration of nonsignificance means the written 
decision by the responsible official of the lead agency 
that a proposal will not have a significant adverse envi- 
ronmental impact and that therefore no environmental 
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impact statement is required. The form provided in 
WAC 352-10-355 shall be used for this declaration. 

(12) Declaration of significance means the written 
decision by the responsible official of the lead agency 
that a proposal will or could have a significant adverse 
environmental impact and that therefore an environ- 
mental impact statement is required. The form in WAC 
352-10-355 shall be used for this declaration. 

(13) Draft EIS means an environmental impact state- 
ment prepared prior to the final detailed statement. 

(14) EIS means the detailed statement required by 
RCW 43.21C.030(2)(c). This term may refer to either a 
draft or final environmental impact statement, or both, 
depending upon context. 

(15) Environment means, and is limited to, those ar- 
eas listed in WAC 352-10-444. 

(16) Environmental checklist means the form con- 
tained in WAC 352-10-365. 

(17) Environmental document means every written 
public document prepared or utilized as a result of the 
requirements of this chapter. 

(18) Environmentally sensitive area means an area 
designated and mapped by a county/city pursuant to 
WAC 352-10-177. Certain categorical exemptions do 
not apply within environmentally sensitive areas. 

(19) Final EIS means an environmental impact state- 
ment prepared to reflect comments to the draft EIS. It 
may be a new document, or the draft EIS supplemented 
by material prepared pursuant to WAC 352-10—-570, 
352-100-580 or 352-10-695. 

(20) Lands covered by water means lands underlying 
the water areas of the state below the ordinary high wa- 
ter mark, including salt waters, tidal waters, estuarine 
waters, natural water courses, lakes, ponds, artificially 
impounded waters, marshes and swamps. Certain cate- 

‘gorical exemptions do not apply to lands covered by 
water. 

(21) Lead agency means the agency designated by 
WAC 352-10-200 through 352-10-270 or 352-10-345. 


The lead agency is responsible for making the threshold 


determination and preparing or supervising preparation 
of the draft and final environmental impact statements. 

(22) License means any form of written permission 
given to any person, organization or agency to engage in 
any activity, as required by law or agency rule. A license 
includes all or part of any agency permit, certificate, 
approval, registration, charter, or plat approvals or re- 
zones to facilitate a particular project. The term does 
not include a license required solely for revenue 
purposes. 

(23) Licensing means the agency process in granting, 
renewing or modifying a license. 

(24) List of elements of the environment means the 
list in WAC 352-10—444 which must be attached to ev- 
ery environmental impact statement. 

(25) Local agency means any political subdivision, re- 
gional governmental unit, district, municipal or public 
corporation including cities, towns and counties. .The 
term does not include the departments of a city or 
county. 
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(26) Major action means any "action" as defined in 
this section which is not exempted by WAC 352-10-170 
and 352-10-180. 

(27) Nonproject means an environmental impact 
statement prepared for a proposal for any governmental 
action of a nonproject nature as defined under "action" 
in this section. 

(28) Physical environment means, and is limited to, 
those elements of the environment listed under "physical 
environment" in WAC 352-10-444(2). 

(29) Private applicant means any person or entity, 
other than an agency as defined in this section, applying 
for a license from an agency. 

(30) Private project means any proposal primarily ini- 
tiated or sponsored by an individual or entity other than 
an "agency" as defined in this section. 

(31) Proposal means a specific request to undertake 
any activity submitted to, and seriously considered by, 
an agency or a decision—maker within an agency, as well 
as any action or activity which may result from approval 
of any such request. The scope of a proposal for the 
purposes of lead agency determination, the threshold de- 
termination, and impact statement preparation is further 
defined in WAC 352-—10-060. 

(32) Responsible official means that officer or offi- 
cers, committee, department or section of the lead 
agency designated by the lead agency's guidelines to un- 
dertake its responsibilities as lead agency (see WAC 
352-10-820). 

(33) SEPA means the state environmental policy act 
of 1971, chapter 43.21C RCW, as amended. 

(34) State agency means any state board, commission 
or department, except those in the legislative or judicial 
branches. The term includes the office of the governor 
and the various divisions thereof, state universities, col- 
leges and community colleges. 

(35) Threshold determination means the decision by a 
lead agency whether or not an environmental impact 
statement is required for a proposal. [Statutory Author- 
ity: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10-040, filed 6/15/78; Order 20, § 
352-10-040, filed 5/27/76.] 


WAC 352-10-050 Use of the environmental check- 
list form. A form is provided in WAC 352-10-365 for 
an environmental checklist to be initially completed by 
an action proponent, whether public or private. This may 
be done either alone or together with the lead agency, 
but is usually done in conjunction with a license appli- 
cation. This form must be used in the threshold deter- 
mination; it will also be helpful in making the lead 
agency designation and in predraft consultation. How- 
ever, where there is an agreement between the proponent 
and the lead agency that an EIS is required, the com- 
pletion of the environmental checklist is unnecessary. 
[Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352—10-050, 
filed 6/15/78; Order 20, § 352-10-050, filed 5/27/76.] 


WAC 352-10-055 Timing of the EIS process. (1) 
The primary purpose of the EIS process is to provide 
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environmental information to governmental decision— 
makers to be considered prior to making their decision. 
The process should thus be completed before the deci- 
sions of the commission commit it to a particular course 
of action. The actual decision to proceed with many ac- 
tions may involve a series of individual approvals or de- 
cisions. The threshold determination and the EIS, if 
required, should ideally be completed at the beginning of 
this process. In many cases, however, preliminary deci- 
sions must be made upon a proposal before the proposal 
is sufficiently definite to permit meaningful environmen- 
tal analysis. All decisions on SEPA applicability and de- 
gree or severity of-impact will be made on a case by case 
basis. The lead agency should require completion of the 
threshold determination and EIS, if required, at the ear- 
liest point in the planning and decision-making process 
when the principal features of a proposal and its impacts 
upon the environment can be reliably identified. 

(2) At.a minimum, the threshold determination and 
any required EIS shall be completed prior to undertak- 
ing any proposed major action. 

(3) The maximum time limits contained in these 
guidelines for the threshold determination and EIS pro- 
cess do not apply to a proposal for a governmental action 
when the proponent of the action is also the lead agency. 
{Statutory Authority; RCW 43.21C.120. and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-055, 
filed 6/15/78; Order 20, § 352-10-055, filed 5/27/76.] 


WAC 352-10-060 Scope of a proposal and its im- 
pacts for the purposes of lead agency determination, 
threshold determination, and EIS preparation. (1) The 
proposal considered by an acting agency during the lead 
agency determination procedure, and by the lead agency 
during the threshold determination and EIS preparation, 
shall be the total proposal including its direct and indi- 
rect impacts. Whenever the word "proposal" or the term 
"proposed action" is used in this chapter, the discussion 
in subsection (2) of this section applies. In considering 
the environmental impacts of a proposal during the 
threshold determination and EIS preparation, the dis- 
cussion ‘in subsection (3) of this section applies. 

(2) The total proposal is the proposed action, together 
with all proposed activity functionally related to it. Fu- 
ture activities are functionally -related to the present 
proposal if: 

(a) The future activity is an expansion of the present 
proposal, facilitates or is necessary to operation of the 
present proposal; or 

(b) The present proposal facilitates or is a necessary 
prerequisite to future activities. 

The scope of the proposal is not limited by the juris- 
diction of the lead agency. The fact that future parts of 
a proposal will require future governmental approvals 
shall not be a bar to their present consideration, so long 
as the plans for those future parts are specific enough to 
allow some evaluation of their potential environmental 
impacts. Acting agencies and lead agencies should be 
alert to the possibility that a proposal may involve other 
agencies with jurisdiction which may not be taking any 
action until sometime in the future. 
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(3) The impacts of a proposal include its direct im- 
pacts as well as its reasonably anticipated indirect im- 
pacts. Indirect impacts are those which result from any 
activity which is induced by a proposal. These include, 
but are not limited to impacts resulting from growth in- 
duced by the proposal, or the likelihood that the present 
action will serve as a precedent for future actions. Con- 
temporaneous or subsequent development of a similar 
nature, however, need not be considered in the threshold 
determination unless there will be some causal connec- 
tion between this development and one or more of the 
governmental decisions necessary for the proposal in 
question. 

(4) The lead agency may divide proposals involving 
extensive future actions into segments, with an EIS pre- 
pared for each segment. In such event, the earlier EIS 
shall describe the later segments of the proposal and 
note that future environmental analysis will be required 
for those future segments. The segmentation allowed by 
this subsection shall not be used at the threshold deter- 
mination stage to determine that any segment of a more 
extensive significant proposal is insignificant; nor shall 
segmentation be applied to require significant duplica- 
tion of analysis contained in an earlier EIS. 

(5) For proposed projects, such as highways, streets, 
pipelines or utility lines or systems where the proposed 
action is related to a large existing or planned network, 
the lead agency may at its option treat the present pro- 
posal as the total proposal, or select only some of the 
future elements for present consideration in the thresh- 
old determination and EIS. These categorizations shall 
be logical with relation to the design of the total system 
or network, and shall not be made merely to divide a 
larger system into exempted fragments. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10-060, filed 6/15/78; Order 20, § 
352-10-060, filed 5/27/76.] 


WAC 352-10-100 Summary of information which 
may be required of a private applicant. (1) There are 
three areas of these guidelines where the commission is 
allowed to require information from a private applicant. 
These are: 

(a) Environmental checklist; 

(b) Threshold determination; and, 

(c) Draft and final EIS. 

Further information may be required if the responsi- 
ble official determines that the information initially sup- 
plied was not reasonably adequate to fulfill the purpose 
for which it was required. An applicant may voluntarily 
submit, at any time, information beyond that which may 
be required under these guidelines. 

(2) Environmental Checklist. A private applicant is 
required to complete an environmental checklist as set 
forth in WAC 352-10-365 either concurrently with or 
after filing the application. Explanations for each "yes" 
and "maybe" answer indicated thereon are required. The 
commission may not require a complete assessment or 
"mini-EIS" at this stage. (See WAC 352-10-310.) 

(3) Threshold Determination. The lead agency shall 
make an initial review of a completed checklist without 
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requiring more information from a private applicant. 
After completing this initial review, the lead agency may 
require further information from the applicant, including 
explanation of "no" answers on the checklist. This infor- 
mation shall be limited to those elements on the envi- 
ronmental checklist for which, as determined by the lead 
agency, information accessible to the lead agency is not 
reasonably sufficient to evaluate the environmental im- 
pacts of the proposal. Field investigations or research by 
the applicant reasonably related to determining the en- 
vironmental impacts of the proposal may be required. 
(See WAC 352-10-330.) 

(4) Draft and Final EIS Preparation. An EIS may be 
prepared by the applicant under the direction of the re- 
sponsible official. (See WAC 352-10-420.) Alterna- 
tively, the responsible official may require a private 
applicant to provide data and information which is not 
in the possession of the lead agency relevant to any or all 
areas to be covered by an EIS. A private applicant shall 
not be required to provide information which is the sub- 
ject of a predraft consultation request until the consulted 
agency has responded, or the forty-five days allowed for 
response by the consulted agency has expired, whichever 
is earlier. [Statutory Authority: RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-100, 
filed 6/15/78; Order 20, § 352--10--100, filed 5/27/76.] 


. WAC 352-10-150 Exemptions exclusive--CEP ap- 
proval of changes in exemptions. (1) The only actions 
exempt from the threshold determination requirements 
of this chapter are those which are categorically ex- 
empted in WAC 352-10-170 and 352-10-180. Except 
to specify emergencies as allowed in WAC 352-10-180, 
the commission shall create additional exemptions in 
these guidelines only after obtaining approval of CEP or 
its successor agency in accordance with either subsection 
(2) or (3) of this section. 

(2) The commission may petition CEP, pursuant to 
RCW 34.04.060, to adopt additional exemptions or to 
delete existing exemptions through amendments to these 
guidelines. Such petition shall set forth the language of 
the amendment requested, the reasons for the requested 
amendment, the commission's views on the impacts to 
the environment. resulting from the activities covered by 
thé proposed amendment, and the approximate number 
of actions within any stated time period of the type pro- 
posed for exemption or deletion which come before the 
agency. CEP shall consider and make a determination 
upon any such petition within thirty days of receipt. If 
the determination is favorable, CEP will initiate the 
rule-making procedures of chapter 34.04 RCW, to 
amend these guidelines. Amendments to these guidelines 
will apply either generally or to specified classes of 
agencies. The commission shall amend these guidelines 
accordingly after the amendments to the CEP guidelines 
become effective. , 

(3) The commission may also petition CEP for an im- 
mediate ruling upon any request to add or delete an ex- 
emption. If such a petition is granted, CEP will notify 
the commission, which may immediately thereafter in- 
clude the modification approved by CEP in its own 
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guidelines. CEP may thereafter initiate procedures to 
amend the state guidelines to incorporate the approved 
modification. Until the CEP guidelines are amended, 
any modification granted under this subsection shall ap- 
ply only to the commission. 

(4) CEP will provide public notice of all proposed 
amendments to the state guidelines in the manner re- 
quired by the Washington Administrative Procedure Act 
(chapter 34.04 RCW). A copy of all CEP approvals un- 
der subsection (3) of this section will be given to all per- 
sons who have made request to CEP for advance notice 
of its rule-making proceedings. 

(5) This section shall not be construed to limit the 
right of any interested person to petition CEP for the 
promulgation, amendment. or repeal of any rule, includ- 
ing rules establishing categorical exemptions, in accord- 
ance with RCW 34.04.060. [Statutory Authority: RCW 
43.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-150, filed 6/15/78; Order 20, § 352-10-150, 
filed 5/27/76.] 


WAC 352-10-170 Categorical exemptions. Govern- 
mental activities or approvals of activities of the types 
listed herein are not major actions, and proposals for 
such activities are exempted from the threshold determi- 
nation and EIS requirements of SEPA and these 
guidelines: 

(1) Minor new construction. The following types of 
construction shall be exempt except when undertaken 
wholly or in part on lands covered by water; the exemp- 
tions provided by this subsection apply to all licenses re- 
quired to undertake the construction in question, except 
when a rezone or any license governing emissions to the 
air or water is required: 

(a) The construction or location of any residential 
structure of four dwelling units or less. 

(b) The construction of a barn, loafing shed, farm 
equipment storage building, produce storage or packing 
structure, or similar agricultural structure, covering less 
than 10,000 square feet and to be used only by the 
property owner or his or her agent in the conduct of 
farming the property. This exemption shall not apply to 
feedlots. 

(c) The construction of an office, school, commercial, 
recreational, service or storage building with less than 
4,000 square feet of total floor area, and with associated 
parking facilities designed for twenty automobiles or 
less. 

(d) The construction or designation of bus stops, 
loading zones, shelters, access facilities and pull-out 
lanes for taxicabs, transit and school vehicles. 

(e) The construction and/or installation of commer- 
cial on-premise signs, and public signs and signals. 

(f) The construction or installation of minor road and 
street improvements such as pavement marking, freeway 
surveillance and control systems, railroad protective de- 
vices (not including grade separated crossings), grooving, 
glare screen, safety barriers, energy attenuators, trans- 
portation corridor landscaping (including the application 
of Washington state department of agriculture approved 
herbicides by licensed personnel for right of way weed 
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control as long as this is not within watersheds con- 
trolled for the purpose of drinking water quality in ac- 
cordance with WAC 24.—.+-660), temporary traffic 
controls and detours, correction of substandard curves 
and intersections within existing rights of way, widening 
of a highway by less than a single lane width where ca- 
pacity is not significantly increased and no new right of 
way is required, adding auxiliary lanes for localized 
purposes, (weaving, climbing, speed change, etc.), where 
capacity is not significantly increased and no new right 
of way is required, channelization and elimination of 
sight restrictions at intersections, street lighting, guard- 
rail and barricade installation, installation of catch ba- 
sins and culverts, and reconstruction of existing road bed 
(existing curb to curb in urban locations), including 
adding or widening of shoulders, addition of bicycle 
lanes, paths and facilities, and pedestrians walks and 
paths, but not including additional automobile lanes. 

(g) The installation of hydrological measuring devices, 
regardless of whether or not on lands covered by water. 

(h) The installation of any property, boundary or sur- 
vey marker, other than fences, regardless of whether or 
not on lands covered by water. 

(i) The construction of a parking lot designed for 
twenty automobiles or less. 

(j) Any landfill or excavation of 500 cubic yards or 
less throughout the total lifetime of the fill or excava- 
tion; and any fill or excavation classified as a Class I, II, 
III and IV forest practice under RCW 76.09.050 or reg- 
ulations promulgated thereunder, except those class IV 
forest practices designated by the forest practices board 
as being special forest practices and therefore subject to 
SEPA evaluation. 

(k) The repair, maintenance or minor alteration of 
existing private or public structures, facilities or equip- 
ment, including utilities, involving no material expan- 
sions or changes in use beyond that previously existing. 

(1) Grading, excavating, filling, septic tank installa- 
tion, and landscaping necessary for any building or fa- 
cility exempted by this subsection, as well as fencing and 
the construction of small structures and minor facilities 
accessory thereto. 

(m) Additions or modifications to or replacement of 
any building or facility exempted by this subsection 
when such addition, modification or replacement will not 
change the character of the building or facility in a way 
which would remove it from an exempt class. 

(n) The demolition of any structure or facility, the 
construction of which would be exempted by this sub- 
section, except for structures or facilities with recognized 
historical significance. 

(2) Water rights. The following appropriations of wa- 
ter shall be exempt, the exemption covering not only the 
permit to appropriate water, but also any hydraulics 
permit, shoreline permit or building permit required for 
a normal diversion or intake structure, well and pump- 
house reasonably necessary to accomplish the exempted 
appropriation, and including any activities relating to 
construction of a distribution system solely for any ex- 
empted appropriation: 
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(a) Appropriations of fifty cubic feet per second or 
less of surface water for irrigation purposes, when done 
without a government subsidy. 

(b) Appropriations of one cubic foot per second or less 
of surface water, or of ten cubic feet per second or less 
of ground water, for any purpose. 

(3) Judicial activity. The following shall be exempt: 

(a) All adjudicatory actions of the judicial branch. 

(b) Any quasi-judicial action of the commission if 
such action consists of the review of a prior administra- 
tive or legislative decision. Decisions resulting from con- 
tested cases or other hearing processes conducted prior 
to the first decision on a proposal, or upon any applica- 
tion for a rezone, conditional use permit or other similar 
permit not otherwise exempted by this chapter, are not 
exempted by this subsection. 

(4) Enforcement and inspections. The following en- 
forcement and inspection activities shall be exempt: 

(a) All actions, including administrative orders and 
penalties, undertaken to enforce a statute, regulation, 
ordinance, resolution or prior decision. No license shall 
be considered exempt by virtue of this subsection; nor 
shall the adoption of any ordinance, regulation or reso- 
lution be considered exempt by virtue of this subsection. 

(b) All inspections conducted by the commission of 
either private or public property for any purpose. 

(c) All activities of fire departments and law enforce- 
ment agencies except physical construction activity. 

(d) Any action undertaken by the commission to 
abate a nuisance or to abate, remove or otherwise cure 
any hazard to public health or safety. The application of 
pesticides or chemicals is not exempted by this subsec- 
tion but may be exempted elsewhere in these guidelines. 
No license or adoption of any ordinance, regulation or 
resolution shall be considered exempt by virtue of this 
subsection. 

(e) Any suspension or revocation of a license for any 


- purpose. 


(5) Business and other regulatory licenses. The follow- 
ing business and other regulatory licenses are exempt: 

(a) All licenses to undertake an occupation, trade or 
profession. 

(b) All licenses required under electrical, fire, plumb- 
ing, heating, mechanical, and safety codes and regula- 
tions, but not including building permits. 

(c) All licenses to operate or engage in amusement 
devices and rides and entertainment activities, including 
but not limited to cabarets, carnivals, circuses and other 
traveling shows, dances, music machines, golf courses, 
and theaters, including approval of use of public facili- 
ties for temporary civic celebrations, but not including 
licenses or permits required for permanent construction 
of any of the above. 

(d) All licenses to operate or engage in charitable or 
retail sales and service activities, including but not lim- 
ited to peddlers, solicitors, second hand shops, pawn- 
brokers, vehicle and housing rental agencies, tobacco 
sellers, close out and special sales, fireworks, massage 
parlors, public garages and parking lots, and used auto- 
mobile dealers. 


SEPA Guidelines 


(e) All licenses for private security services, including 
but not limited to detective agencies, merchant and/or 
residential patrol agencies, burglar and/or fire alarm 
dealers, guard dogs, locksmiths, and bail bond services. 

(£) All licenses for vehicles for—hire and other vehicle 
related activities, including but not limited to taxicabs, 
ambulances, and tow trucks: Provided, That regulation 
of common carriers by the utilities and transportation 
commission shall not be considered exempt under this 
subsection. 

(g) All licenses for food and drink services, sales, and 
distribution, including but not limited to restaurants, li- 
quor, and meat. 

(h) All animal control licenses, including but not lim- 
ited to pets, kennels, and pet shops. Establishment or 
construction of such a facility shall not be considered 
exempt by this subsection. 

(i) The renewal or reissuance of a license regulating 
any present activity or structure. 

(6) Activities of the legislature. All actions of the state 
legislature are hereby exempted: Provided, That this 
subsection shall not be construed to exempt the propos- 
ing of legislation by any agency. 

(7) Activities of the commission. The following ad- 
ministrative, fiscal and personnel activities of the com- 
mission and other agencies shall be exempt: 

(a) The procurement and distribution of general sup- 
plies, equipment and services authorized, or necessitated 
by previously approved functions or programs. 

(b) The assessment and collection of taxes. 

(c) The adoption of all budgets and agency requests 
for appropriation: Provided, That if such adoption in- 
cludes a final agency decision to undertake a major ac- 
tion, that portion of the budget is not exempted by this 
subsection. 

(d) The borrowing of funds, issuance of bonds, or ap- 
plying for a grant and related financing agreements and 
approvals. 

(e) The review and payment of vouchers and claims. 

(f) The establishment and collection of liens and serv- 
ice billings. 

(g) All personnel actions, including hiring, termina- 
tions, appointments, promotions, allocations of positions, 
and expansions or reductions in force. 

(h) All agency organization, reorganization, internal 
operational planning: or coordination of plans or 
functions. 

(i) Adoptions or approvals of utility, transportation 
and solid waste disposal rates. 

(j) The activities of school districts pursuant to deseg- 
regation plans or programs: Provided, That construction 
or real property transactions or the adoption of any pol- 
icy plan or program for such construction or real prop- 
erty transaction shall not be considered exempt under 
this subsection. 

(8) Review and comment actions. Any activity where 
the responsible official of the commission reviews or 
comments upon the actions of another agency or another 
division within the commission shall be exempt. 
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(9) Purchase or sale of real property. The following 
real property transactions by the commission and other 
agencies shall be exempt: 

(a) The purchase or acquisition of any right to real 
property. , 

(b) The sale, transfer or exchange of any publicly 
owned real property, but only if the property is not sub- 
ject to an authorized public use. (See WAC 352-10- 
040(6).) 

(c) The lease of real property when the use of the 
property for the term of the lease will remain essentially 
the same as the existing use, or when the use under the 
lease is otherwise exempted by this chapter. 

(10) Minor land use decisions. The following land use 
decisions shall be exempt: 

(a) Except upon lands covered by water, the approval 
of short plats or short subdivisions pursuant to the pro- 
cedures required by RCW 58.17.060, but not including 
further short subdivision or short platting within a plat 
or subdivision previously exempted under this subsection. 

(b) Granting of variances based on special circum- 
stances, not including economic hardship, applicable to 
the subject property, such as size, slope, topography, lo- 
cation or surroundings and not resulting in any change 
in land use or density. 

(c) Classification of land for current use taxation 
pursuant to chapter 84.34 RCW, and classification and 
grading of forest land under chapter 84.33 RCW. 

(11) Procedural actions. The proposal or adoption of 
legislation, rules, regulations, resolutions or ordinances, 
or of any plan or program relating solely to governmen- 
tal procedures, and containing no substantive standards 
respecting use or modification of the environment shall 
be exempt. 

(12) Acceptance of filings. The acceptance by the 
commission of any document or thing required or auth- 
orized by law to be filed with the commission and for 
which the commission has no discretionary power to 
refuse acceptance shall be exempt. No license shall be 
considered exempt by virtue of this subsection. 

(13) Variances under clean air act. The granting of 
variances pursuant to RCW 70.94.181 extending appli- 
cable air pollution control requirements for one year or 
less shall be exempt. 

(14) Open burning. Open burning and the issuance of 
any license for open burning shall be exempt. The adop- 
tion of plans, programs, objectives or regulations by any 
agency incorporating general standards respecting open 
burning shall not be exempt. 

(15) Water quality certifications. The granting or de- 
nial of water quality certifications pursuant to the Fed- 
eral Water Pollution Control Act Amendments of 1972 
(33 USC section 1341) shall be exempt. 

(16) Financial assistance grants. The approval of 
grants or loans by one agency to another shall be ex- 
empt, although an agency may at its option require 
compliance with SEPA prior to making a grant or loan 
for design or construction of a project. 

(17) Information collection and research. Proposals for 
basic data collection, research, resource evaluation and 
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the conceptual planning of proposed actions shall be ex- 
empt. These may be for strictly information—gathering 
purposes, or as part of a study leading to a proposal 
which has not yet been approved, adopted or funded. 
This exemption does not include any action which com- 
mits the commission to proceed with the proposal. 

(18) Utilities. The utility—related actions listed below 
shall be exempt: Provided, That installation, construc- 
tion or alteration on lands covered by water shall not be 
exempt for actions listed below. The exemption includes 
installation and construction, relocation when required 
by other governmental bodies, repair, replacement, 
maintenance, operation or alteration which does not 
change the action from an exempt class. 

(a) All communications lines, including cable TV, but 
not including microwave towers or relay stations. 

(b) All storm water, water and sewer facilities, lines, 
equipment, hookups or appurtenances including, utiliz- 
ing or related to lines eight inches or less in diameter. 

(c) All electric facilities, lines, equipment or appurte- 
nances, not including substations, with an associated 
voltage of 55,000 volts or less; and the overbuilding of 
existing distribution lines (55,000 volts or less) with 
transmission lines (more than 55,000 volts); and the un- 
dergrounding of all electric facilities, lines, equipment or 
appurtenances. 

(d) All natural gas distribution (as opposed to trans- 
mission). lines and necessary appurtenant facilities and 
hookups. 

(e) All developments within the confines of any exist- 
ing electric substation, reservoir, pump station or well: 
Provided, That additional appropriations of water are 
not exempted by this subsection. 

(f) Periodic use of chemical or mechanical means to 
maintain a utility or transportation right of way in its 
design condition: Provided, That chemicals used are ap- 
proved by the Washington state department of agricul- 
ture and applied by licensed personnel. This exemption 
shall not apply to the use of chemicals within watersheds 
which are controlled for the purpose of drinking water 
quality in accordance with WAC 248-54-660. 

(g) All grants of franchises by the commission to 
utilities. f ; 

(h) All disposals of rights of way by utilities. 

(i) All grants of rights of way by the commission to 
utilities for use for distribution (as opposed to transmis- 
sion) purposes. 

(19) Natural resources management. In addition to the 
other exemptions contained in this section, the following 
natural resources management activities shall be exempt: 

(a) All class I, I], II] and IV forest practices as de- 
fined by RCW 76.09.050, or regulations promulgated 
thereunder, except those class IV forest practices desig- 
nated by the forest practices board as being special for- 
est practices and therefore subject to SEPA evaluation. 

(b) Issuance of new grazing leases covering a section 
of land or less; and issuance of all grazing leases for land 
which had been subject to a grazing lease within the 
previous ten years. 

(c) Licenses or approvals to remove firewood. 
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(d) Issuance of agricultural leases covering one hun- 
dred sixty contiguous acres or less. 

(e) Issuance of leases for Christmas tree harvesting or 
brush picking. 

(f) Issuance of leases for school sites. 

(g) Issuance of leases for, and placement of, mooring 
buoys designed to serve pleasure craft. 

(h) Development of recreational sites not specifically 
designed for all-terrain vehicles and not including more 
than twelve campsites. 

(i) Periodic use of chemical or mechanical means to 
maintain public park and recreational land: Provided, 
That chemicals used are approved by the Washington 
state department of agriculture and applied by licensed 
personnel, This exemption shall not apply to the use of 
chemicals within watersheds which are controlled for the 
purpose of drinking water quality in accordance with 
WAC 248-54-660. 

(j) Issuance of rights of way, easements and use per- 
mits to use existing public roads in nonresidential areas. 

(20) Nonactions. Proposals for activities which are not 
"actions" as defined in WAC 352-10-040(2) are not 
subject to the threshold determination and EIS require- 
ments of this chapter. 

(21) Building codes. The adoption by ordinance of all 
codes as required by the state building code act (RCW 
19.27.030). 

(22) Adoption of noise ordinances. The adoption by 
counties/cities of resolutions, ordinances, rules or regu- 
lations concerned with the control of noise which do not 
differ from regulations adopted by the department of 
ecology pursuant to chapter 70.107 RCW. When a 
county/city proposes a noise resolution, ordinance, rule 
or regulation, a portion of which differs from the appli- 
cable state regulations (and thus requires approval of the 
department of ecology pursuant to RCW 
70.107.060(4)), SEPA compliance may be limited to 
those items which differ from state regulations. [Statu- 
tory Authority: RCW 43.21C.120 and 43.51.040(2). 78- 
07-023 (Order 40), § 352-10-170, filed 6/15/78; Order 
20, § 352-10-170, filed 5/27/76.] 


WAC 352-10-175 Exemptions and nonexemptions 
applicable to specific state agencies. (1) The exemptions 
in this section relate only to the specific activities identi- 
fied within the named agencies. The exemptions of this 
section are in addition to the general exemptions of 
WAC 352-10-170 and 352—10-180 which apply to all 
agencies, including those named in this section, unless 
the general exemptions are specifically made inapplica- 
ble by this section. 

(2) Department of licensing. All licenses required un- 
der programs administered by the department of licens- 
ing as of December 12, 1975 are exempted, except the 
following, which, notwithstanding WAC 352-10-170, 
shall not be considered exempt: 

(a) Camping club promotional permits required by 
chapter 19.105 RCW. 

(b) Motor vehicle wrecker licenses required by chap- 
ter 46.80 RCW. 
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WAC 352-10~—170(5)(i) shall apply to allow possible 
exemption of renewals of camping club promotional per- 
mits and motor vehicle wrecker licenses. 

(3) Department of labor and industries. All licenses 
required under programs administered by the depart- 
ment of labor and industries as of December 12, 1975 
are exempted, except the issuance of any license for the 
manufacture of explosives or the adoption or amendment 
by the department of any regulations incorporating gen- 
eral standards respecting the issuance of licenses autho- 
rizing the storage of explosives pursuant to chapter 
70.74 RCW. The adoption of any industrial health or 
safety regulations containing noise standards shall be 
considered a major action under this chapter. 

(4) Department of natural resources. The following 
actions and licenses of the department of natural re- 
sources are exempted: 

(a) Forest closures, shutdowns and permit suspensions 
due to extreme or unusual fire hazards. 

(b) Operating permits to use power equipment on for- 
est land. 

(c) Permits to use fuse on forest land. 

(d) Log patrol licenses. 

(e) Permits for drilling for which no public hearing is 
required pursuant to RCW 79.76.070 (geothermal test 
drilling). 

(f) Permits for the dumping of forest debris and wood 
waste in forested areas. 

(g) All timber sales. 

(h) Leases for mineral prospecting pursuant to RCW 
79.01.616, or 79.01.652, but not including issuance of 
subsequent contracts for mining. 

(5) Department of fisheries. The following activities 
of the department of fisheries are exempted: 

(a) The establishment of seasons, catch limits or geo- 
graphical areas for fishing or shellfish removal. 

(b) All hydraulic project approvals (RCW 75.20.100) 
for activity incidental to a class I, II, HI and IV forest 
practice as defined in RCW 76.09.050, and regulations 
adopted thereunder (except those forest practices desig- 
nated by the forest practices board as being special for- 
est practices and therefore subject to SEPA evaluation); 
and hydraulic project approvals for removal of 
streambed materials where the cost or fair market value 
of the total project is one thousand dollars or less, and 
other hydraulic project approvals where the cost of the 
total proposal is five thousand dollars or less except for 
proposals involving realignment into a new channel. 

(c) All clam farm licenses and oyster farm licenses, 
except where cultural practices include structures occu- 
pying the water column or where a hatchery or other 
physical facility is proposed for construction on adjoin- 
ing uplands. 

(d) All other licenses (other than those excepted in 
(b) and (c) above) authorized to be issued by the de- 
partment as of December 12, 1975 except the following, 
which, notwithstanding WAC 352-10-170, shall not be 
considered exempt: 

(i) fish farming licenses, or other licenses allowing the 
cultivation of aquatic animals for commercial purposes; 
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(ii) licenses for the mechanical and/or hydraulic re- 
moval of clams, including geoducks; and, 

(iii) any license authorizing the discharge of explo- 
sives in water. 

WAC 352-10-170(5)(i) shall apply to allow possible 
exemption of renewals of the above licenses. 

(6) Department of game. The following activities of 
the department of game are exempted: 

(a) The establishment of hunting, trapping or fishing 
seasons, bag or catch limits, and geographical areas 
where such activities are permitted. 

(b) The issuance of falconry permits. 

(c) The issuance of all hunting or fishing licenses, 
permits or tags. 

(d) Artificial game feeding. 

(e) The issuance of scientific collector permits. 

(f) All hydraulic project approvals (RCW 75.20.100) 
for activity incidental to a class I, II, HI or IV forest 
practice as defined in RCW 76.09.050, and regulations 
adopted thereunder (except those forest practices desig- 
nated by the forest practices board as being special for- 
est practices and therefore subject to SEPA evaluation); 
and hydraulic project approvals for removal of 
streambed materials where the cost or fair market value 
of the total project is one thousand dollars or less, and 
other hydraulic project approvals where the cost of the 
total proposal is five thousand dollars or less except for 
proposals involving realignment into a new channel. 

(7) Department of social and health services. All ac- 
tions under programs administered by the department of 
social and health services as of December 12, 1975 are 
exempted, except the following, which, notwithstanding 
WAC 352-10-170, shall not be exempt: 

(a) The adoption or amendment by the department of 
any regulations incorporating general standards for issu- 
ance of licenses authorizing the possession, use and 
transfer of radioactive source material pursuant to RCW 
70.98.080: Provided, That the issuance, revocation or 
suspension of individual licenses thereto shall be exempt. 
However, licenses to operate low level waste burial facil- 
ities or licenses to operate or expand beyond design ca- 
pacity, mineral processing facilities, or their tailings 
areas, whose products, or by-products, have concentra- 
tions of naturally—occurring radioactive materials in ex- 
cess of exempt concentrations, as specified in WAC 
402—20-250 shall not be exempt. 

(b) The approval of a comprehensive plan for public 
water supply systems servicing one thousand or more 
units pursuant to WAC 248-54-280. 

(c) The approval of engineering reports or plans and 
specifications pursuant to WAC 248-54-590 and 248- 
54-600, for all surface water source development, all 
water system storage facilities greater than one-half 
million gallons, new transmission lines longer than one 
thousand feet located in new rights of way and major 
extensions to existing water distribution systems. 

(d) The approval of an application for a certificate of 
need pursuant to RCW 70.38.120 for construction of a 
new hospital or medical facility or for major additions to 
existing service capacity of such institutions. 
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(e) The approval of an application for any system of 
sewerage and/or water general plan or amendments 
thereto pursuant to RCW 36.94.100. 

(f) The approval of any plans and specifications for 
new sewage treatment works or major extensions to ex- 
isting sewer treatment works submitted to the depart- 
ment pursuant to WAC 248-92-040. 

(g) The construction of any building, facility or other 

‘installation not exempt by WAC 352-10-170 for the 
purpose of housing department personnel, or fulfilling 
statutorily directed or authorized functions (e.g., 
prisons). 

(h) The approval of any final plans for construction of 
a nursing home pursuant to WAC 248—-14-100, con- 
struction of a private psychiatric hospital pursuant to 
WAC 248-22-015 or construction of an alcoholism 
treatment center pursuant to WAC 248-22-510. 

(8) Department of agriculture. All actions under pro- 
grams administered by the department of agriculture as 
of December 12, 1975 are exempted, except for the fol- 
lowing, which, notwithstanding the provisions of WAC 
352-10-170, shall not be considered exempt: 

(a) The approval of any application for a commercial 
registered feedlot pursuant to RCW 16.58.040 or chap- 
ters 16-28 and 16-30 WAC. 

(b) The issuance or amendment of any regulation re- 
specting restricted—use pesticides pursuant to chapter 
15.58 RCW, that would have the effect of allowing the 
use of a previously prohibited use pesticide. 

(c) The removal of any pesticide from the list of re- 
stricted-use pesticides established in WAC 16—228-155 
so as to permit. sale of such pesticides to home and gar- 
den users. 

(d) The removal of any pesticide from the list of 
highly toxic and restricted—use pesticides established 
pursuant to WAC 16—228-165 so as to authorize sale of 
such pesticides to persons not holding an annual user 
permit, an applicator certificate, or an applicator opera- 
tor license. 

(e) The removal of any pesticide from the category of 
highly toxic pesticide formulations established in WAC 
16-228-010 so as to permit the sale of such pesticides 
by persons not possessing a pesticide dealer's license. 

(f) The approval of any use of the pesticide DDT or 
DDD. 

(g) The issuance of a license to operate a public live- 
stock market pursuant to RCW 16.65.030. 

(h) The provisions of WAC 352-10-170(5)(i) shall 
apply to allow possible exemption of renewals of the li- 
censes in (a) through (g) above. 

(9) Department of ecology. The following activities of 
the department of ecology shall be exempt: _ 

(a) The issuance, reissuance or modification of any 
waste discharge permit which contains conditions no less 
stringent than federal effluent limitations and state rules 
and regulations. This exemption shall apply to existing 
discharges only and shall not apply to any new source 
discharges. 

(b) Review of comprehensive solid waste management 
plans pursuant to RCW 70.95.100 and 70.95.110. 
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(10) Department of transportation. The following ac- 
tivities of the department of transportation shall be 
exempt: 

(a) Approval of the annual highway safety work pro- 
gram involving the highway-related safety standards 
pursuant to 23 USC section 402; 

(b) Issuance of road approach permits and right of 
way rental agreements; 

(c) Establishment and changing of speed limits of 
fifty-five miles per hour or less; 

(d) Revisions of existing access control involving a 
single property owner; 


(e) Issuance of a "Motorist Information Signing Per-. 


mit," granting a private business person the privilege of 
having a sign on highway right of way which informs the 
public of the availability of his or her services; 

(f) Issuance of permits for special units relative to 
state highways; 

(g) Issuance of permits for the movement of over—le- 
gal size and weight vehicles on state highways; 

(h) Issuance of encroachment permits for road ap- 
proaches, fences and landfills on highway right of way; 
and, 


(i) Issuance of permits for utility occupancy of high- . 


way rights of way for use for distribution (as opposed to 
transmission). 

(11) Utilities and transportation. All actions of the 
utilities and transportation commission under programs 
administered as of December 12, 1975 are exempted, 
except the following, which, notwithstanding WAC 352- 
10-170, shall not be considered exempt: 

(a) Issuance of common carrier motor freight author- 
ity under chapter 81.80 RCW, which would authorize a 
new service, or extend an existing transportation service 
in the fields of general freight (other than local cartage), 
petroleum and petroleum products in bulk in tank type 
vehicles, radioactive substances, explosives or corrosives; 

(b) Authorization of the opening or closing of any 
highway-railroad grade crossing, or the direction of 
physical connection of the line of one railroad with that 
of another; 

(c) Regulation of oil and gas pipelines pursuant to 
chapter 81.88 RCW; and, 

(d) The approval of utility and transportation rates 
where the funds realized as a result of such approved 
rates will or are intended to finance construction of a 
project, approval of which would not be otherwise ex- 


empt under WAC 352-10-170, and where at the time of: 


such rate approval no responsible official of any state or 
federal agency has conducted the environmental analysis 
prescribed by this chapter or the appropriate provisions 
of NEPA, whichever is applicable. 

(12) Department of commerce and economic develop- 
ment. The following activities of the department of 
commerce and economic development shall be exempt: 

(a) The provision of business consulting and advisory 
services which shall include tourist promotion as author- 
ized by RCW 43.31.050. 

(b) The promotion and development of foreign trade 
as authorized by RCW 43.31.370. 
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(c) The furnishing of technical and information ser- 
vices as authorized by RCW 43.31.060. 

(d) The provision of technical assistance to applicants 
for grants and aid and/or loans and for tax deferrals by 
the Economic Assistance Authority pursuant to the pro- 
visions of chapter 43.31A RCW. 

(e) The conduct of research and economic analysis as 
authorized by RCW 43.31.070 including the provision of 
consulting and advisory services and recommendations to 
state and local officials, agencies and governmental bod- 
ies as authorized under the provisions of RCW 43.31- 
.160, 43.31.200, and 43.31.210. 

(13) Other agencies. Except for building construction 
(the majority of which is undertaken through the de- 
partment of general administration), all activities of the 
following state agencies under programs they administer 
as of December 12, 1975 are exempted: 

(a) Office of the attorney general. 

(b) Office of the auditor. 

(c) Department of employment security. 

(d) Office of the insurance commissioner and state 
fire marshal. 

(e) Department of personnel. 

(f) Department of printing. 

(g) Department of revenue. 

(h) Office of the secretary of state. 

(i) Office of the treasurer. 

(j) Arts commission. 

(k) Washington state patrol. 

(1) Interagency committee for outdoor recreation. 

(m) Department of emergency services. 

(n) Department of general administration, division of 
banking and division of savings and loan associations. 

(o) Forest practices appeals board. 

(p) Public employees’ retirement system. 

(q) Law enforcement officers' and fire fighters’ re- 
tirement board. 

(r) Volunteer fireman's retirement system board. 

(s) State department of retirement systems. 

(t) Teachers’ retirement system board. 

(u) Higher education personnel board. 

(v) Commission for vocational education. [Statutory 
Authority: RCW 43.21C.120 and 43.51.040(2). 78-07- 
023 (Order 40), § 352-10-175, filed 6/15/78.] 


WAC 352-10-177 Environmentally sensitive areas. 
(1) Each county/city may at its option designate areas 
within its jurisdiction which are environmentally sensi- 
tive areas. Environmentally sensitive areas shall be those 
within which the exemptions listed in subsection (2) 
hereof could have a significant adverse environmental 
impact, including, but not limited to, areas with unstable 
soils, steep slopes, unusual or unique flora or fauna, or 
areas which lie within flood plains. The location and ex- 
tent of all environmentally sensitive areas shall be 
clearly indicated on a map which shall be adopted by 
reference as part of the SEPA guidelines of the 
county/city. 

(2) Each county/city which adopts and maps environ- 
mentally sensitive areas may select certain categorical 
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exemptions which do not apply within various environ- 
mentally sensitive areas. The selection of exemptions 
that will not apply may be made from the following list: 
WAC 352-10-170(1)(a) through (f) and (i) through 
(n); (5)(c), (9)(a) through (c); (10)(a); (18)(a) through 
(d),(f) and (i); and, (19)(d), (£), (h), and (i). All other 
categorical exemptions apply whether or not the pro- 
posal will be located within an environmentally sensitive 
area. Exemptions selected by an agency which do not 
apply within the various environmentally sensitive areas 
shall be listed within the SEPA guidelines of any 
county/city adopting such areas. 

(3) Major actions which will be located within envi- 
ronmentally sensitive areas are to be treated no differ- 
ently than other major actions under this chapter. A 
threshold determination shall be made for all such ac- 
tions, and an EIS shall not be automatically required for 
a proposal merely because it is proposed for location in 
an environmentally sensitive area. 

(4) Certain categorical exemptions do not apply on 
lands covered by water, and this remains true regardless 
of whether or not lands covered by water are mapped. 
[Statutory Authority: RCW  43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-177, 
filed 6/15/78; Order 20, § 352-10-177, filed 5/27/76.] 


WAC 352-10-180 Exemption for emergency ac- 
tions. Actions which must be undertaken immediately, 
or within a time too short to allow full compliance with 
this chapter, to avoid an imminent threat to public 
health or safety, to prevent an imminent danger to pub- 
lic or private property, or to prevent an imminent threat 
of serious environmental degradation, shall be exempt. 
[Statutory Authority: RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-180, 
filed 6/15/78; Order 20, § 352-10-180, filed 5/27/76.] 


WAC 352-10-190 Use and effect of categorical ex- 
emptions. (1) Those activities excluded from the defini- 
tion of "action" in WAC 352-10-040(2), or 
categorically exempted by WAC 352-10-170, 352~10— 
175, and 352-10-180, are exempt from the threshold 
determination (including completion of the environmen- 
tal checklist) and EIS requirements of these guidelines 
and RCW 43.21C.030(2)(c) and (2)(d). No exemption 
is allowed for the sole reason that actions are considered 
to be of a "ministerial" nature or of an environmentally 
regulatory or beneficial nature. 

(2) If a proposal includes a series of actions, physi- 
cally or functionally related to each other, some of which 
are categorically exempt and some of which are not, the 
proposal is not exempt. 

For these proposals, exempt actions may be under- 
taken prior to the threshold determination. For each 
such proposal a lead agency shall be determined, and a 
threshold determination shall be made prior to any ma- 
jor action with respect to the proposal, and prior to any 
decision by the lead agency irreversibly committing itself 
to adopt or approve the proposal. 

(3) If the proposal includes a series of exempt actions 
which are physically or functionally related to each 
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other, but which together may have a significant envi- 
ronmental impact, the proposal is not exempt. The de- 
termination that a proposal is not exempt because of this 
subsection shall be made only by the lead agency for 
that proposal. [Statutory Authority: RCW 43.21C.120 
and 43.51.040(2). 78-07-023 (Order 40), § 352-10- 
190, filed 6/15/78; Order 20, § 352-10-190, filed 
5/27/76.] 


WAC 352-10-203 Determination of lead agency—- 
Procedures. (1) The first agency receiving or initiating a 
proposal for a major action, or for any part of a proposal 
when the total proposal involves a major action, shall 
determine the lead agency for that proposal. The com- 
mission shall determine the lead agency for all proposals 
for a major action received by the commission, unless 
the lead agency has been previously determined, or the 
commission is aware that another agency is determining 
the lead agency. The lead agency shall be determined by 
using the criteria in WAC 352-10-205 through 352-10- 
245. 

(2) If the acting agency determines that another 
agency is the lead agency, it shall mail to such lead 
agency a copy of the application it received, together 
with its determination of lead agency and explanation 
thereof. If the agency receiving this determination 
agrees that it is the lead agency, it shall so notify the 
other agencies with jurisdiction. If it does not agree, and 
the dispute cannot be resolved by agreement, the agen- 
cies shall immediately petition CEP for a lead agency 
determination pursuant to WAC 352-10-260. 

(3) If the acting agency determines that it is the lead 
agency, it shall immediately mail a copy of its determi- 
nation and explanation thereof to all other agencies with 
jurisdiction over the proposal. The acting agency shall 
then proceed, as the lead agency, to the threshold deter- 
mination procedure of WAC 352-10-300 through 352- 
10-390. If another agency with jurisdiction objects to 
the lead agency determination, and the dispute cannot 
be resolved by agreement, the agencies shall immedi- 
ately petition CEP for a lead agency determination pur- 
suant to WAC 352-10-260. 

(4) Any agency receiving a lead agency determination 
to which it objects shall either resolve the dispute, with- 
draw its objection, or petition to CEP for a lead agency 
determination within fifteen days of receiving the 
determination. 

(5) To make the lead agency determination, an acting 
agency must determine to the best of its ability the other 
agencies with jurisdiction over the proposal. This can be 
done by requesting the information from a private appli- 
cant, or through consultation with the information cen- 
ters established pursuant to RCW 90.62.120, within the 
environmental coordination procedures act of 1973 
(ECPA). [Statutory Authority: RCW 43.21C.120 and 

. 43.51.040(2). 78-07-023 (Order 40), § 352-10—203, 
filed 6/15/78; Order 20, § 352-10-203, filed 5/27/76.] 


WAC 352-10-205 Lead agency designation—-—Gov- 
ernmental proposals. The Washington state parks and 
recreation commission shall be. the lead agency for all 
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proposals initiated by the commission: Except in the 
event that two or more agencies share in the implemen- 
tation of a proposal, the agencies shall by agreement de- 
termine which agency will be the lead agency. For the 
purposes of this section, a proposal by an agency does 
not include proposals to license private activity. [Statu- 
tory Authority: RCW 43.21C.120 and 43.51.040(2). 78- 
07-023 (Order 40), § 352-10-205, filed 6/15/78; Order 
20, § 352-10-205, filed 5/27/76.] 


WAC 352-10-220 Lead agency designation—-Pri- 
vate projects requiring licenses from more than one 
agency, when one of the agencies is a county/city. For 
proposals for private projects which require nonexempt 
licenses from more than one agency when at least one of 
the agencies requiring such a license is a county/city, 
the lead agency shall be the nonexempt county/city 
within whose jurisdiction is located the greatest portion 
of the proposed project area, as measured in square feet. 
For the purposes of this section, the jurisdiction of a 
county shall not include the areas within the limits of 


= Cities or towns within such county. [Statutory Authority: 


RCW 43.21C.120 and 43.51.040(2). 78-07-023 (Order 
40), § 352-10-220, filed 6/15/78; Order 20, § 352-10- 
220, filed 5/27/76.] 


WAC 352-10-225 Lead agency designation--Pri- 
vate projects requiring licenses from more than one state 
agency. (1) For private projects which require licenses 
from more than one state agency, but require no license 
from a county/city, the lead agency shall be one of the 
state agencies requiring a license, based upon the fol- 
lowing order of priority: 

(a) Department of ecology. 

(b) Department of social and health services. 

(c) Department of natural resources. 

(d) Department of fisheries. 

(e) Department of game. 

(f) Utilities and transportation commission. 

(g) Department of licensing. 

(h) Department of labor and industries. 

(2) When none of the state agencies requiring a li- 
cense is on the above list, the lead agency shall be the 
licensing agency which has the largest biennial 
appropriation. 

(3) When, due to the provision of subsection (1) of 
this section, an agency would be the lead agency solely 
because of its involvement in a program jointly adminis- 
tered with another agency, the other agency shall be 
designated the lead agency for proposals for which it is 
primarily responsible under agreements previously made 
between the two agencies for joint operation of the pro- 
gram. [Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-225, 
filed 6/15/78; Order 20, § 352-10—225, filed 5/27/76.] 


WAC 352-10-230 Lead agency designation—-Spe- 
cific proposals. Notwithstanding the lead agency desig- 
nation criteria contained in WAC 352-10—205 through 
352-10-225, the lead agency for proposals within the 
areas listed below shall be as follows: 
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(1) For all governmental actions relating to energy 
facilities for which certification is required under chap- 
ter 80.50 RCW, the lead agency shall be the energy fa- 
cility site evaluation council (EFSEC): Provided, That 
for any public project requiring such certification and 
for which the study authorized by RCW 80.50.175 will 
not be made, the lead agency shall be the agency initi- 
ating the project. 

(2) For all private projects relating to the utilization 
of geothermal resources subject to chapter 79.76 RCW, 
the lead agency shall be the department of natural 
resources. 

(3) For all private projects requiring a license or other 
approval from the oil and gas conservation committee 
pursuant to chapter 78.52 RCW, the lead agency shall 
be the department of natural resources, except that for 
projects subject to RCW 78.52.125, the EIS shall be 
prepared in accordance with that section. 

(4) For all private activity requiring a license or ap- 
proval under the Forest Practices Act of 1974, chapter 
76.09 RCW, the lead agency shall be the department of 
natural resources: Provided, That for any proposal which 
will require a license from a county/city acting under 
the powers enumerated in RCW 76.09.240, the lead 
agency shall be the county/city requiring the license. 

(5) For all private projects requiring a license or lease 
to use or affect state lands, the lead agency shall be the 
state agency managing the lands in question: Provided, 
That this subsection shall not apply to the sale or lease 
of state-owned tidelands, harbor areas or beds of navi- 
gable waters, when such sale or lease is incidental to a 
larger project for which one or more licenses from other 
state or local agencies is required. 

(6) For all proposals which are being processed under 
the environmental coordination procedures act of 1973 
(ECPA), chapter 90.62 RCW, the lead agency shall be 
determined pursuant to the standards of these 
guidelines. 

(7) For private projects which require the issuance of 
a National Pollutant Discharge Elimination System 
(NPDES) permit under section 402 of the Federal Wa- 
ter Pollution Control Act (33 U.S.C. section 1342), for a 
pulp or paper mill or oil refinery not under the jurisdic- 
tion of EFSEC, the lead agency shall be the department 
of ecology. 

(8) For proposals to construct a pipeline greater than 
six inches in diameter and fifty miles in length, used for 
the transportation of crude petroleum or petroleum fuels 
or oil or derivatives thereof, or for the transportation of 
synthetic or natural gas under pressure, the lead agency 
shall be the department of ecology. 

(9) For proposals that will result in an impoundment 
of water with a water surface in excess of forty acres, 
the lead agency shall be the department of ecology. 

(10) For proposals to construct facilities on a single 
site designed for, or capable of, storing a total of one 
million or more gallons of any liquid fuel not under the 
jurisdiction of EFSEC, the lead agency shall be the de- 
partment of ecology. 
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(11) For proposals to construct any new oil refinery, 
or an expansion of an existing refinery that shall in- 
crease capacity by ten thousand barrels per day or more 
not under the jurisdiction of EFSEC, the lead agency 
shall be the department of ecology. 

(12) For proposals to construct any new metallic min- 
eral processing plant, or to expand any such existing 
plant by ten percent or more of design capacity, the lead 
agency shall be the department of ecology. 

(13) For proposals to construct, operate, or expand 
any uranium or thorium mill, any tailings areas, gener- 
ated by uranium or thorium milling or any low-level ra- 
dioactive waste burial facilities, the lead agency shall be 
the department of social and health services. [Statutory 
Authority: RCW 43.21C.120 and 43.51.040(2). 78-07— 
023 (Order 40), § 352-10-230, filed 6/15/78; Order 20, 
352-10—230, filed 5/27/76.] 


. WAC 352-10-235 Local agency transfer of lead 
agency status to a state agency. For any proposal for a 
private project where a city or town with a population of 
under five thousand or a county of fifth through ninth 
class would be the lead agency pursuant to WAC 352- 
10-210 through 352-10-230, and when one or more 
state agencies are agencies with jurisdiction over the 
proposal, such local agency may at its option transfer 
the lead agency duties to that state agency with juris- ` 
diction appearing first on the priority listing in WAC 
352-10—225. In such event, the state agency so deter- 
mined shall be the lead agency and the agency making 
the transfer shall be an agency with jurisdiction. Trans- 
fer is accomplished by the county, city or town trans- 
mitting a notice of the transfer together with any 
relevant information it may have on the proposal to the 
appropriate state agency with jurisdiction. The local 
agency making the transfer shall also give notice of the 
transfer to any private applicant and other agencies with 
jurisdiction involved in the proposal. [Statutory Author- 
ity: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352—10-235, filed 6/15/78; Order 20, § 
352-10-235, filed 5/27/76.] 


WAC 352-10-240 Agreements as to lead agency 
status. Any agency may assume lead agency if all agen- 
cies with jurisdiction agree. [Statutory Authority: RCW 
43.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-240, filed 6/15/78; Order 20, § 352-10-240, 
filed 5/27/76.] 


WAC 352-10-260 Dispute as to lead agency deter- 
mination——-Resolution by CEP. (1) In the event that the 
agencies with jurisdiction are unable to determine which 
agency is the lead agency under these guidelines, any 
agency with jurisdiction may petition CEP for a deter- 
mination. The petition shall clearly describe the proposal 
in question, and include a list of all licenses and approv- 
als required for the proposal. The petition shall be filed 
with CEP within fifteen days after receipt by the peti- 
tioning agency of the determination to which it objects. 
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Copies of the petition shall be mailed to any private ap- 
plicant involved, as well as to all other agencies with ju- 
risdiction over the proposal. The applicant and agencies 
with jurisdiction may file with CEP a written response 
to the petition within ten days of the date of the initial 
filing. 

(2) Within fifteen days of receipt of a petition, CEP 
shall make a written determination of the lead agency, 
which shall be mailed to the applicant and all agencies 
with jurisdiction. CEP shall make its determination in 
accordance with these guidelines. In the event the 
guidelines do not control, the lead agency shall be the 
agency whose action, license, or licenses will have the 
greatest effect on the environment. [Statutory Authority: 
RCW 43.21C.120 and 43.51.040(2). 78-07-023 (Order 
40), § 352-10-260, filed 6/15/78; Order 20, § 352-10- 
260, filed 5/27/76.] 


WAC 352-10-300 Threshold determination require- 
ment, (1) Except as provided in subsection (2) hereof, a 
threshold determination shall be made for every proposal 
for a major action. The responsible official designated by 
the lead agency shall be responsible for making the 
threshold determination. 

(2) The threshold determination requirement may be 
omitted when: 

(a) Both the responsible official and the sponsor 
(public or private) of a proposal agree that an EIS is re- 
quired, or 

(b) The sponsor of the proposal and the lead agency 
are the same entity and decide that an EIS is required. 

(3) When the threshold determination is omitted, no 
environmental checklist is required unless a private ap- 
plicant requests predraft consultation pursuant to WAC 
352-10-410. [Statutory Authority: RCW 43.21C.120 
and 43,51.040(2). 78-07-023 (Order 40), § 352-10- 
300, filed 6/15/78; Order 20, § 352-10-300, filed 
5/27/76.] 


WAC 352-10-305 Recommended timing for thresh- 
old determination. In most cases the time required to 
complete a threshold determination should not exceed 
fifteen days. The initial review of a completed environ- 
mental checklist can usually be completed in a matter of 
hours. If further information is required to make the 
threshold determination, the time required will vary, de- 


pending upon the nature of the proposal and the infor- - 


mation required. When a private applicant requests 
notification of the date when a threshold determination 
will be made, the lead agency shall so notify the private 
applicant in writing. [Statutory Authority: RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10~305, filed 6/15/78; Order 20, § 352-10-305, 
filed 5/27/76.] 


WAC 352-10-310 Threshold determination proce- 
dures--Environmental checklist. (1) An environmental 
checklist substantially in the form provided: in WAC 
352-10-365 shall be completed for any proposed major 
action before making the threshold determination. Every 
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"yes" and "maybe" answer on the checklist shall be ex- 
plained. Persons completing the checklist may also ex- 
plain "no" answers. Persons filling out an environmental 
checklist may make reference to studies or reports which 
are available to the agency to which the checklist is be- 
ing submitted. 

(2) No environmental checklist or threshold determi- 
nation is required for proposals that are exempted by 
WAC 352-10-170, 352~-10-175 and 352-10-180. 
[Statutory Authority: RCW °43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-310, 
filed 6/15/78; Order 20, § 352-10-310, filed 5/27/76.] 


WAC 352-10-320 Threshold determination proce- 


dures—-Initial review of environmental checklist. The lead 
agency shall conduct an initial review of the environ- 
mental checklist for the proposal together with any sup- 
porting documentation. This initial review shall be made 
without requiring further information from the appli- 
cant. In making this initial review, the lead agency shall 
independently evaluate each item on the checklist and 
indicate the results of this evaluation. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10—320, filed 6/15/78; Order 20, § 
352-10-320, filed 5/27/76.] 


WAC 352-10-330 Threshold determination proce- 
dures—-Information in addition to checklist. (1) The 
threshold determination by the lead agency must be 
based upon information reasonably sufficient to deter- 
mine the environmental impact of a proposal. If, after its 
initial review of the environmental checklist, the lead 
agency determines the information available to it is not 
reasonably sufficient to make this determination, one or 
more of the following may be initiated: 

(a) The applicant may be required to furnish further 
information. This additional information shall be limited 
to the subjects on the environmental checklist. An appli- 
cant may be required to provide explanations of any 
"no" answers to questions on the checklist. 

(b) The lead agency may initiate further studies, in- 
cluding physical investigations on the subject property, 
directed toward providing additional information on the 
environmental impacts of the proposal. 

(c) The lead agency may consult with other agencies 
with jurisdiction over the proposal, requesting substan- 
tive information as to potential environmental impacts of 
the proposal which lie within the area of expertise of the 
particular agency so consulted. Consulted agencies shall 
respond in accordance with WAC 352-10-500 through 
352-10-540. 

(2) When the lead agency obtains information rea- 
sonably sufficient to assess the adverse environmental 
impacts of the proposal, it shall immediately make the 
threshold determination. In the event that the further 
investigations authorized by this section do not provide 
information reasonably sufficient to assess any potential 
adverse environmental impacts of the proposal, an EIS 
shall be prepared. [Statutory Authority: RCW 43.21C- 
.120 and 43.51.040(2). 78-07-023 (Order 40), § 352- 
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10-330, filed 6/15/78; Order 20, § 352-10-330, filed 
5/27/76.] 


WAC 352-10-340 Threshold determination proce- 
dures—-Negative declarations. (1) In the event the lead 
agency determines a proposal will not have a significant 
adverse impact on the quality of the environment, it 
shall prepare a proposed or final declaration of nonsig- 
nificance, as appropriate, substantially in the form pro- 
vided in WAC 352-10-355, 

(2) The lead agency shall prepare a final declaration 
of nonsignificance for all proposals except for those 
listed in subsection (3) below. 

(3) A lead agency making a threshold determination 
of nonsignificance for any of the following proposals 
shall prepare a proposed declaration of nonsignificance, 
and comply with the requirements of subsection (4) 
through (7) below prior to taking any further action on 
the proposal: 

(a) Proposals which have another agency with juris- 
diction, except that the commission may specify situa- 
tions in which written concurrence may be obtained 
from the other agency or agencies with jurisdiction and 
the proposed declaration of nonsignificance omitted and 
a final declaration of nonsignificance issued. 

(b) Proposals involving demolition of any structure or 
facility not exempted by WAC 352-10-170(1)(n) or 
352—10-180. 

(c) Proposals involving issuance of clearing or grading 
permits not exempted by WAC 352-10-170 or 352-10- 
180. 

(4) The lead agency shall issue all proposed declara- 
tions of nonsignificance by sending the proposed decla- 
ration and environmental checklist to other agencies 
with jurisdiction. 

(5) Any person or agency may submit written com- 
ments on the proposed declaration of nonsignificance to 
the lead agency within fifteen days from the date of its 
issuance. The lead agency shall take no further action on 
the proposal which is the subject of the proposed decla- 
ration of nonsignificance for fifteen days from the date 
of issuance. If comments are received, the lead agency 
shall reconsider its proposed declaration; however, the 
lead agency is not required to modify its proposed dec- 
laration of nonsignificance to reflect the comments 
received. 

(6) After the fifteen day time period, and after con- 
sidering any comments, the lead agency shall adopt its 


proposed declaration as a "Final Declaration of Nonsig- ` 


nificance," determine that the proposal is significant, or 
utilize the additional information gathering mechanisms 
of WAC 352-10-330(1). 

(7) When a final declaration of nonsignificance results 
from a proposed declaration of nonsignificance, that fi- 
nal declaration of nonsignificance shall be sent to the 
department of ecology headquarters office in Olympia. 
The department of ecology shall list it on the "SEPA 
register" as specified in WAC 352-10-830. This subsec- 
tion shall not apply to proposed declarations of nonsig- 
nificance, to final declarations of nonsignificance issued 
in accordance with WAC 352-10-340(2) or to final 
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declarations of nonsignificance made under the "agree- 
ment with other agency” provision of WAC 352-10- 
340(3)(a). Checklists need not be sent. 

(8) Issuance. of proposed and final declarations of 
nonsignificance completes the procedural requirements 
of these guidelines unless another agency with jurisdic- 
tion assumes lead agency duties and responsibilities pur- 
suant to WAC 352-10-345. [Statutory Authority: RCW 
43.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-340, filed 6/15/78; Order 20, § 352-10-340, 
filed 5/27/76.] l 


WAC 352-10-345 Assumption of lead agency status 
by another agency with jurisdiction over a proposal—— 
Prerequisites, effect and form of notice. (1) An agency 
with jurisdiction over a proposal, upon review of a pro- 
posed. declaration of nonsignificance, may transmit to 
the initial lead agency a completed "Notice of Assump- 
tion of Lead Agency Status." This notice shall be sub- 
stantially similar to that described in subsection (4) 
below. Assumption of lead agency status shall take place 
only within fifteen days of issuance of the proposed dec- 
laration of nonsignificance (as provided for in WAC 
352-10-340). 

(2) The affirmative threshold determination by the 
new lead agency shall be based only upon information 
contained in the environmental checklist attached to the 
proposed declaration of nonsignificance transmitted by 
the first lead agency and any other information pos- 
sessed by the new lead agency relative to the matters 
contained in the environmental checklist. 

(3) As a result of transmitting a completed form of 
the notice contained in subsection (4) below and at- 
tached declaration of significance, the consulted agency 
with jurisdiction shall become the "new" lead agency 
and shall expeditiously prepare a draft and a final EIS. 
In addition, all other responsibilities and authority of a 
lead agency under this chapter shall be transferred to 
the new lead agency. 

(4) The form of "Notice of Assumption of Lead 
Agency Status" is as follows: 


FORM OF NOTICE OF ASSUMPTION OF LEAD 
AGENCY STATUS 


Description of Proposal _------------------------- 
Proponent 2xeelonceoes See ec a ar tees 
Location of Proposal __......--------------------- 
Initial Lead Agency, ___-.------------------------ 
New Lead Agency ____-_----.---------- toate eee 


This proposal was determined by the initial lead 
agency to have no significant adverse impact upon the 
environment, according to the proposed declaration of 
nonsignificance dated _________-. A review of the in- 
formation relative to the environmental checklist has 
been made by the new lead agency and in its opinion an 
EIS is required for the proposal. Consequently, notice is 
hereby given that the former consulted agency with ju- 
risdiction assumes the responsibility of lead agency 
status from the initial lead agency, including, but not 
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limited to, the duty to prepare a draft and final EIS on 
the proposal. 


Responsible Official _.....----------------------- 
Position/Title __._-..--------------------------- 
Address/Phone _----.--------------------------- 
Date ---------- Signature -o roria ssd sessed 


(5) A completed form of notice, together with a dec- 
laration of significance, shall be transmitted to the initial 
lead agency, any other agencies with jurisdiction and the 
proponent of the proposal. 

(6) Agencies with jurisdiction may still comment crit- 
ically upon a proposed declaration of nonsignificance 
without assuming lead agency status. No agency shall be 
deemed to have assumed lead agency status unless a no- 
tice substantially in the form of subsection (4) hereof is 
completed and transmitted by that agency. The decision 
of any agency with jurisdiction to not assume lead 
agency status pursuant to this section shall create no 
new legal obligation upon that agency. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10-345, filed 6/15/78; Order 20, § 
352-10-345, filed 5/27/76.] 


WAC 352-10-350 Affirmative threshold determina- 
tion. (1) In the event the lead agency determines that 
the proposal will have a significant adverse effect upon 
the quality of the environment, it shall prepare a decla- 
ration of significance using the form in WAC 352-10- 
355. This form shall be retained in the files of the lead 
agency with a copy sent to the applicant in the case of a 
private project. If the proposal is not modified by the 
applicant resulting in a withdrawal of the affirmative 
threshold determination as allowed by WAC 352-10- 
370, the lead agency shall begin the EIS preparation 
procedures of WAC 352-10—400 through 352—-10-695. 

(2) If the additional information gathering mecha- 
nisms of WAC 352-10-330 have been utilized, and the 
lead agency reasonably believes that the proposal could 
have a significant adverse impact, the affirmative 
threshold determination shall be made. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10-350, filed 6/15/78; Order 20, § 
352-10-350, filed 5/27/76.] 


WAC 352-10-355 Form of declaration of signifi- 
cance/nonsignificance. (1) A declaration substantially in 
the form set forth in subsection (2) of this section shall 
be used for all declarations of significance and proposed 
and final declarations of nonsignificance. This form shall 
be attached to the environmental checklist together with 
any other information obtained pursuant to WAC 352- 
10-330, and maintained in the files of the lead agency. 

(2) The form is as follows: 


FORM FOR (PROPOSED/FINAL) 
DECLARATION 
OF (SIGNIFICANCE/NONSIGNIFICANCE) 


Description of Proposal -------------------------- 


Proponent, 22.24 20s sees ese eee ee soe Se 2 
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Location of Proposal ----------------------------- 
Lead Agency ----------------------------------- 


This proposal has been determined to (have/not have) a 
significant adverse impact upon the environment. An 
EIS (is/is not) required under RCW 43.21C.030(2)(c). 
This decision was made after review by the lead agency 
of a completed environmental checklist and other infor- 
mation on file with the lead agency. 


Responsible Official ----------------------------- 
Position Title seers ecules ete Be etl ead 


Datewise ence Signature?2.3.4 ee oo aE 


(3) If the form is for a declaration of environmental 
significance, the lead agency may add to the information 
contained in subsection (2) of this section a listing of 
those environmental impacts which led to the declara- 
tion, together with a brief explanation of what measures, 
if any, could be taken to prevent or mitigate the envi- 
ronmental impacts of the proposal to such an extent that 
the lead agency would withdraw its declaration and issue 
a (proposed/final) declaration of nonsignificance. [Stat- 
utory Authority; RCW 43.21C.120 and 43.51.040(2). 
78-07-023 (Order 40), § 352-10-355, filed 6/15/78; 
Order 20, § 352-10-355, filed 5/27/76.] 


WAC 352-10-360 Threshold determination crite- 
ria-—-Application of environmental checklist. (1) The lead 
agency shall apply the questions in the environmental 
checklist to the total proposal, including its indirect ef- 
fects (see WAC 352-10-060), to determine whether the 
proposal will result in a significant adverse impact upon 
the quality of the environment. The threshold decision 
shall be based solely upon this process. The questions 
contained in the environmental checklist are exclusive, 
and factors not listed in the checklist shall not be con- 
sidered in the threshold determination. 

(2) The questions in the environmental checklist are 
not weighted. While some "yes" answers to several of 
these questions are likely, the proposal may still not have 
a significant adverse impact. However, depending upon 
the nature of the impact and location of the proposal, a 
single affirmative answer could indicate a significant 
adverse impact. The nature of the existing environment 
is an important factor. The same project may have a 
significant adverse impact in one location, but not in an- 
other location. The absolute quantitative effects of the 
proposal are also important, and may result in a signifi- 
cant adverse impact regardless of the nature of the ex- 
isting environment. The lead agency shall also be alert to 
the possibility that several marginal impacts when taken 
together will result in a significant adverse environmen- 
tal impact. For some proposals, it may be impossible to 
forecast the environmental impacts with precision, often 
because some variables cannot be predicted. If, after the 
lead agency has utilized the additional information 
gathering mechanisms of WAC 352-10-330, the im- 
pacts of the proposal are still in doubt, and there exists a 
reasonable belief by the lead agency that the proposal 
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could have a significant adverse impact, an EIS is 
required. 

(3) It should also be remembered that proposals de- 
signed to improve the environment (such as sewage 
treatment plants or pollution control requirements) may 
also have adverse environmental impacts. The question 
at the threshold determination level is not whether the 
beneficial aspects of a proposal outweigh its adverse im- 
pacts, but rather if the proposal involves any significant 
adverse impacts upon the quality of the environment. If 
it does, an EIS is required. No test of balance shall be 
applied at the threshold determination level. 

(4) Additional research or field investigations by ei- 
ther the lead agency or by the private applicant is re- 
quired when the information available to the lead agency 
is not sufficient for it to make a determination of the 
potential adverse environmental impacts (see WAC 352- 
10-330). It is expected, however, that many proposals 
can be evaluated entirely through an office review (see 
WAC 352-10-320) of the environmental checklist, and 
that for other proposals, the majority of the questions in 
the environmental checklist may be answered in the 
same manner. [Statutory Authority: RCW 43.21C.120 
and 43.51.040(2). 78-07-023 (Order 40), § 352-10- 
360, filed 6/15/78; Order 20, § 352-10-360, filed 
5/27/76.] 


WAC 352-10-365 Environmental checklist. (1) The 
form in subsection (2) of this section is the environmen- 
tal checklist. The commission may at its option revise 


‘the format of this form; however, the language of the 


questions shall not be changed. The questions appearing 
in the environmental checklist are exclusive, and consid- 
erations which do not appear in it or in WAC 352-10- 
360 shall not be used in making a threshold determina- 
tion. This checklist does not supersede or void applica- 
tion forms required under any other federal or state 
statute or local ordinance, but rather is supplemental. 
(2) Environmental checklist form: 


ENVIRONMENTAL CHECKLIST 


Introduction: The state environmental policy act of 1971, 
chapter 43.21C RCW, requires all state and local gov- 
ernmental agencies to consider environmental values 
both for their own actions and when licensing private 
proposals. The act also requires that an EIS be prepared 
for all major actions significantly affecting the quality of 
the environment. The purpose of this checklist is to help 
the agencies involved determine whether or not a pro- 
posal is such a major action. 


Please answer the following questions as completely as 
you can with the information presently available to you. 
Where explanations of your answers are required, or 
where you believe an explanation would be helpful to 
government decision makers, include your explanation in 
the space provided, or use additional pages if necessary. 
You should include references to any reports or studies 
of which you are aware and which are relevant to the 
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answers you provide. Complete answers to these ques- 
tions now will help all agencies involved with your pro- 
posal to undertake the required environmental review 
without unnecessary delay. 


The following questions apply to your total proposal, not 
just to the license for which you are currently applying 
or the proposal for which approval is sought. Your an- 
swers should include the impacts which will be caused 
by your proposal when it is completed, even though 
completion may not occur until sometime in the future. 
This will allow all of the agencies which will be involved 
to complete their environmental review. now, without 
duplicating paperwork in the future. 


NOTE: This is a standard form being used by all state 
and local agencies in the state of Washington for various 
types of proposals. Many of the questions may not apply 
to your proposal. If a question does not apply, just an- 
swer it "no" and continue on to the next question. 


ENVIRONMENTAL CHECKLIST FORM 
I. BACKGROUND 


1. Name of Proponent ------------------- 
2. Address and Phone Number of Proponent: 


Date Checklist Submitted -------------- 
Agency Requiring Checklist ------------ 
Name of Proposal, if applicable: 


Pee 


6. Nature and Brief Description of the Pro- 
posal (including but not limited to its size, 
general design elements, and other factors 
that will give an accurate understanding of 
its scope and nature): 


7. Location of Proposal (describe the physical 
setting of the proposal, as well as the extent 
of the land area affected by any environ- 
mental impacts, including any other infor- 
mation needed to give an accurate 
understanding of the environmental setting 
of the proposal): 


posal: 

9. List of all Permits, Licenses or Government 
Approvals Required for the Proposal (fed- 
eral, state and local including rezones): 


10. Do you have any plans for future additions, 
expansion, or further activity related to or 
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Il. ENVIRONMENTAL IMPACTS 


(1) 


(2) 


connected with this proposal? If yes, explain: 


Do you know of any plans by others which 
may affect the property covered by your 


proposal? If yes, explain: 


Attach any other application form that has 
been completed regarding the proposal; if 
none has been completed, but is expected to 
be filed at some future date, describe the 


nature of such application form: 


(Explanations of all "yes" and "maybe" an- 


- swers are required) 


Earth. Will the proposal 
result in: 


(a) Unstable earth con- 
ditions or in changes in 
geologic substructures? 


(b) Disruptions, dis- 
placements, compaction 
or overcovering of the 
soil? 


(c) Change in topogra- 
phy or ground surface 
relief features? 


(d) The destruction, cov- 
ering or modification of 
any unique geologic or 
physical features? 


(e) Any increase in wind 
or water erosion of soils, 
either on or off the site? 


(£) Changes in deposition 
or erosion of beach 
sands, or changes in sil- 
tation, deposition or ero- 
sion which may modify 
the channel of a river or 
stream or the bed of the 
ocean or any bay, inlet 
or lake? 


Explanation: 


Yes 


Maybe 


No 


Air. Will the proposal 
result in: 


(a) Air emissions or de- 
terioration of ambient 
air quality? 
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(b) The creation of ob- 
jectionable odors? 


(c) Alteration of air 
movement, moisture or 
temperature, or any 
change in climate, either 
locally or regionally? 


Explanation: 


Yes 


Maybe No 


Water. Will the proposal 
result in: 


(a) Changes in currents, 
or the course or direction 
of water movements, in 
either marine or fresh 
waters? 


(b) Changes in absorp- 
tion rates, drainage pat- 
terns, or the rate and 
amount of surface water 
runoff? 


(c) Alterations to the 
course or flow of flood 
waters? 


(d) Change in the 
amount of surface water 
in any water body? 


(e) Discharge into sur- 
face waters, or in any al- 
teration of surface water 
quality, including but 
not limited to tempera- 
ture, dissolved oxygen or 
turbidity? 


(f) Alteration of the di- 
rection or rate of flow of. 
ground waters? 


(g) Change in the quan- 
tity of ground waters, ei- 
ther through direct 
additions or withdrawals, 
or through interception 
of an aquifer by cuts or 
excavations? 


(h) Deterioration in 
ground water quality, ei- 
ther through direct in- 
jection, or through the 
seepage of leachate, 
phosphates, detergents, 
waterborne virus or bac- 
teria, or other substances 
into the ground waters? 


(4) 


(5) 


(i) Reduction in the 
amount of water other- 
wise available for public 
water supplies? 


Explanation: 


Yes 
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Maybe No 


Flora. Will the proposal 
result in: 


(a) Change in the diver- 
sity of species, or num- 
bers of any species of 
flora (including trees, 
shrubs, grass, crops, mic- 
roflora and aquatic 
plants)? 


(b) Reduction of the 
numbers of any unique, 
rare or endangered spe- 
cies of flora? 


(c) Introduction of new 
species of flora into an 
area, or in a barrier to 
the normal replenish- 
ment of existing species? 


(d) Reduction in acreage 
of any agricultural crop? 


Explanation: 


Fauna. Will the proposal 
result in: 


(a) Changes in the di- 
versity of species, or 
numbers of any species 
of fauna (birds, land an- 
imals including reptiles, 
fish and shellfish, ben- 
thic organisms, insects or 
microfauna)? 


(b) Reduction of the 
numbers of any unique, 
rare or endangered spe- 
cies of fauna? 


(c) Introduction of new 
species of fauna into an 
area, or result in a bar- 
rier to the migration or 
movement of fauna? 


(d) Deterioration to ex- 
isting fish or wildlife 
habitat? 


Explanation: 


(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


Noise. Will the proposal 
increase existing noise 
levels? 


Explanation: 


Light and Glare. Will the 
proposal produce new 
light or glare? 


Explanation: 


Land Use. Will the pro- 
posal result in the alter- 
ation of the present or 
planned land use of an 
area? 


Explanation: 


Natural Resources. Will 
the proposal result in: 


(a) Increase in the rate 
of use of any natural re- 
sources? 


(b) Depletion of any 
nonrenewable natural re- 
source? 


Explanation: 


Risk of Upset. Does the 
proposal involve a risk of 
an explosion or the re- 
lease of hazardous sub- 
stances (including, but 
not limited to, oil, pesti- 
cides, chemicals or radi- 
ation) in the event of an 
accident or upset condi- 
tions? 


Explanation: 


Population. Will the pro- 
posal alter the location, 
distribution, density, or 
growth rate of the hu- 
man population of an 
area? 


Explanation: 
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Yes Maybe No 
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Yes 


(12) Housing. Will the pro- 


(13) 


(14) 
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posal affect existing 
housing, or create a de- 
mand for additional 


housing? 7 


Explanation: 


Maybe 


No 


Transportation/Circulation. 


Will the proposal result 
in: 


(a) Generation of addi- 
tional vehicular move- 


ment? 3 


(b) Effects on existing 
parking facilities, or de- 


mand for new parking? - 


(c) Impact upon existing 


transportation systems? -~ 


(d) Alterations to 
present patterns of circu- 
lation or movement of 


people and/or goods? - 


(e) Alterations to water- 


borne, rail or air traffic? - 


(£) Increase in traffic 
hazards to motor vehi- 
cles, bicyclists or pedes- 


trians? = 


Explanation: 


Public Services. Will the 
proposal have an effect 
upon, or result in a need 
for new or altered gov- 
ernmental services in any 
of the following areas: 


(a) Fire protection? - 
(b) Police protection? 2 
(c) Schools? z 


(d) Parks or other recre- 


ational facilities? z 


(e) Maintenance of pub- 
lic facilities, including 


roads? A 


(£) Other governmental 


services? 7 


Explanation: 
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(15) 


(16) 


(17) 


(18) 


Energy. Will the pro- 
posal result in: 


(a) Use of substantial 
amounts of fuel or en- 
ergy? 

(b) Demand upon exist- 
ing sources of energy, or 
require the development 
of new sources of en- 
ergy? 
Explanation: 


Yes 


Maybe No 


Utilities. Will the pro- 
posal result in a need for 
new systems, or altera- 
tions to the following 
utilities: 

(a) Power or natural 
gas? 

(b) Communications sys- 
tems? 


(c) Water? 


(d) Sewer or 
tanks? 


septic 


(e) Storm water drain- 
age? 


(f) Solid waste and dis- 
posal? 


Explanation: 


Human Health. Will the 
proposal result in the 
creation of any health 
hazard or potential 
health hazard (excluding 
mental health)? 


Explanation: 


Aesthetics. Will the pro- 
posal result in the ob- 
struction of any scenic 
vista or view open to’ the 
public, or will the pro- 
posal result in the cre- 
ation of an aesthetically 
offensive site open to 
public view? 


Explanation: 
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Yes Maybe No 


(19) Recreation. Will the pro- 
posal result in an impact 
upon the quality or 
quantity of existing rec- 
reational opportunities? ---  ---  --- 


Explanation: 


(20) Archeological/Historical. 
Will the proposal result 
in an alteration of a sig- 
nificant archeological or 
historical site, structure, 
object or building? wei, a She oe 


Explanation: 


HI. SIGNATURE 


I, the undersigned, state that to the best of my knowl- 
edge the above information is true and complete. It is 
understood that the lead agency may withdraw any dec- 
laration of nonsignificance that it might issue in reliance 
upon this checklist should there be any willful misrepre- 
sentation or willful lack of full disclosure on my part. 

Proponent: _._------------------- 


[Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-365, 
filed 6/15/78; Order 20, § 352-10—365, filed 5/27/76.] 


WAC 352-10-370 Withdrawal of affirmative 
threshold determination. If at any time after the issuance 
of a declaration of significance, the proponent modifies 
the proposal so that, in the judgment of the lead agency, 
all significant adverse environmental impacts which 
might result are eliminated, the declaration of signifi- 
cance shall be withdrawn and a declaration of nonsigni- 
ficance issued instead. If the proponent of a proposal is a 
private applicant, the proposal shall not be considered 
modified until all license applications for the proposal 
are revised to reflect the modification or other binding 
commitment is made by the applicant. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10-370, filed 6/15/78; Order 20, § 
352-10-370, filed 5/27/76.] 


WAC 352-10-375 Withdrawal of negative threshold 
determination. (1) Except after a nonexempt license has 
been issued for a private project, the lead agency may 
withdraw any proposed or final declaration of nonsigni- 
ficance when new information becomes available to it 
indicating that the proposal may have significant adverse 
environmental impacts. 

(2) The lead agency may withdraw any proposed or 
final declaration of nonsignificance at any time when: 

(a) The proposal has been modified after the thresh- 
old determination, and such modification may cause the 
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proposed action to have significant adverse environmen- 
tal impacts, or 

(b) The negative threshold determination was pro- 
cured by misrepresentation or willful lack of full disclo- 
sure by the proponent of the proposal. 

(3) Whenever a negative threshold determination is 
withdrawn pursuant to this section, the lead agency shall 
immediately re-evaluate the proposal and make a re- 
vised threshold determination pursuant to WAC 352- 
10-300 through 352-10~360. 

(4) Whenever a final declaration of nonsignificance 
has been withdrawn for one of the reasons in subsection 
(2) of this section, and the lead agency, after re-evalu- 
ation, determines that the proposal will have significant 
adverse environmental impacts, agencies with jurisdic- 
tion shall initiate procedures to suspend, modify or re- 
voke, as appropriate, any nonexempt licenses issued for 
the proposal until compliance with the procedures of 
these guidelines is met. [Statutory Authority: RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-375, filed 6/15/78; Order 20, § 352-10-375, 
filed 5/27/76.] 


WAC 352-10-380 Intra-agency appeals of thresh- 
old determinations. Agencies may provide in their guide- 
lines for internal review or appeals of threshold 
determinations, including appeals initiated by members 
of the public. The time required to complete any such 
review or appeal mechanisms may be considered an ad- 
dition to that recommended by WAC 352-10—305.. 
{Statutory Authority; RCW  43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352~-10-380, 
filed 6/15/78; Order 20, § 352-—10-380, filed 5/27/76.] 


WAC 352-10-390 Effect of threshold determination 
by lead agency. (1) Except as provided in subsection (2) 
below, a threshold determination by the lead agency is 
binding upon all agencies. No agency shall repeat the 
threshold determination procedures for substantially the 
same proposal. This section shall not be construed to 
permit or prohibit judicial review of a threshold deter- 
mination by a court, or quasi-judicial review of a 
threshold determination by an agency during an admin- 
istrative hearing. 

(2) An agency with jurisdiction over a proposal, upon 
receipt of a proposed declaration of nonsignificance from 
the lead agency, may complete and transmit a notice of 
assumption of lead agency status after meeting the re- 
quirements of WAC 352-10-345. As a result of compli- 
ance with WAC 352-10-345, the agency with 
jurisdiction has in effect reversed the decision of the ini- 
tial lead agency regarding environmental insignificance 
and as the new lead agency, will be required to prepare a 
draft EIS and exercise the other responsibilities of a lead 
agency under these guidelines. [Statutory Authority: 
RCW 43.21C.120 and 43.51.040(2). 78-07-023 (Order 
40), § 352-10-390, filed 6/15/78; Order 20, § 352-10- 
390, filed 5/27/76.] 


WAC 352-10-400 Duty to begin preparation of a 
draft EIS. After compliance with WAC 352-10-350, 
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relating to preparation of a declaration of significance, 
the lead agency shall prepare the draft and final EIS in 
compliance with WAC 352-10-410 through 352-10- 
695. [Statutory Authority: RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-—10-400, 
filed 6/15/78; Order 20, § 352-10—400, filed 5/27/76.] 


WAC 352-160-405 Purpose and function of a draft 
EIS. (1) The principal purpose of the draft EIS docu- 
ment is to transmit information concerning a proposed 
governmental action and the alternatives to that action 
to public officials, project sponsors, and interested citi- 
zens. While the contents of a draft EIS may span a wide 
spectrum of issues, the focus of the document is upon the 
following: 

(a) The assessment of the adverse impacts upon the 
environment which may result from the proposed action 
or its alternatives, and 

(b) An analysis of measures which may be taken to 
mitigate or eliminate those adverse impacts. 

(2) Another principal function to be served by the 
draft EIS process is to facilitate the transmittal to the 
lead agency from other governmental agencies and in- 
terested citizens substantive information concerning the 
adverse impacts upon the environment discussed inade- 
quately or erroneously in the draft EIS. The draft EIS 
process also provides an opportunity for reviewers of the 
document to bring to the attention of the lead agency 
any issue of potential environmental concern which 
should be explored by the lead agency prior to the issu- 
ance of a final EIS. 

(3) The purpose of an EIS is better served by short, 
concise documents containing summaries of, or reference 
to, technical data and avoiding unnecessarily detailed 
information. The volume of an EIS does not bear on its 
adequacy. Larger documents may even hinder the deci- 
sion—making process. [Statutory Authority: RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-405, filed 6/15/78; Order 20, § 352-10—405, 
filed 5/27/76.] 


WAC 352-10-410 Predraft consultation procedures. 
(1) Predraft consultation occurs when the lead agency 
consults another agency with jurisdiction or expertise 
prior to completion of the draft EIS. Predraft consulta- 
tion with another agency on proposals for private pro- 
jects shall only be initiated by the lead agency when 
requested by a private applicant participating in the 
preparation of the draft EIS. Predraft consultation with 
another agency on public proposals may be initiated at 
the option of the lead agency. 

(2) Predraft consultation is begun when the lead 
agency sends to the consulted agency a packet of the 
following material related to the proposal: 

(a) Any application for licenses for the proposal pos- 
sessed by the lead agency. 

(b) A copy of the environmental checklist required by 
WAC 352-10-310, as reviewed pursuant to WAC 352- 
10-320. 

(c) Any information in addition to the checklist re- 
sulting from application of WAC 352-10—330. 
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(d) Any other information deemed relevant to the 
proposal by the lead agency such as: 

(i) Prior EISs; 

(ii) Portions of applicable plans or ordinances; or, 

(iii) Prior scientific studies applicable to the site. 

(3) Agencies so consulted will have forty-five days 
from receipt of the packet to respond in writing to the 
lead agency. The required contents of the consulted 
agency response are governed by WAC 352-10—-500 
through 352—10—540. 

(4) The lead agency shall incorporate the relevant in- 
formation received from other agencies during the pre- 
draft consultation stage into the draft EIS, by either 
summarizing the major findings which are contained in 
each of the consulted agency's responses or utilizing all 
of the data received. In the event the lead agency disa- 
grees with any conclusion expressed in the information 
received from the consulted agency, the conclusion shall 
be set forth together with the position of the lead 
agency. The information required by this subsection may 
be placed wherever in the draft EIS the lead agency 
deems most appropriate. There is no requirement that 
either the draft or final EIS include responses to pre- 
draft consultation in a separate "response" section. 
[Statutory Authority; RCW  43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-410, 
filed 6/15/78; Order 20, § 352-10-410, filed 5/27/76.] 


WAC 352-10-420 Preparation of EIS by persons 
outside the lead agency. (1) Preparation of the EIS is the 
responsibility of the lead agency, by or under the direc- 
tion of its responsible official. No matter who partici- 
pates in the preparation of the EIS, it is nevertheless the 
EIS of the responsible official of the lead agency. The 
responsible official, prior to distributing the draft EIS, 
shall be satisfied that it complies with these guidelines 
and the guidelines of the lead agency. 

(2) An EIS may be prepared by a private applicant or 
his agent, or by an outside consultant retained by either 
a private applicant or the lead agency. The responsible 
official within the lead agency shall assure that the EIS 
is prepared in a responsible manner and with appropri- 
ate methodology. The responsible official shall direct the 
areas of research and examination to be undertaken, as 
well as the organization of the resulting document. 

(3) If a person other than the lead agency is preparing 
the EIS, the responsible official will coordinate any pre- 
draft consultation procedures so that the individual pre- 
paring the EIS immediately receives all substantive 
information submitted by consulted agencies. The re- 
sponsible official shall also attempt to obtain any infor- 
mation needed. by the person preparing the EIS which is 
on file with another agency or federal agency. The re- 
sponsible official shall allow any private party preparing 
an EIS access to all public records of the lead agency 
which relate to the subject of the EIS, pursuant to 
chapter 42.17 RCW (Public Disclosure and Public Re- 
cords Law; Initiative 276, 1973). 

(4) Private applicants applying to the commission un- 
der RCW 43.51.130 to improve state park lands are 
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authorized to help prepare any EIS required for pro- 
posed work. 

(5) Private applicants applying to the commission un- 
der RCW 43.51.040(5) or as amended to construct or 
operate concession facilities on state park lands are re- 
quired to help prepare any EIS required for proposed 
work. 

(6) Private applicants applying to commission under 
RCW 43.51.685 or as,amended to remove sand from the 
seashore conservation area as defined in RCW 43.51.655 
are required to help prepare any EIS required. 

(7) Private applicants applying to the commission un- 
der RCW 43.51.062 or as amended to obtain a new 
lease or lease renewal to operate a television station or 
other transmitter or repeater devices on park lands are 
required to help prepare any EIS required. 

(8) The commission shall not require more informa- 
tion than that specified in WAC 352-10-310, 352-10- 
320 or 352-100-330. The commission reserves the right 
to require less information of the applicant. Provided, 
That nothing herein shall be construed to prohibit the 
commission from charging any fee of an applicant which 
the commission is otherwise authorized to charge (see 
WAC 352-10-860). 

A private applicant may, however, volunteer to pro- 
vide any information or effort desired, so long as the 
contents and organization of the resulting EIS are su- 


“pervised and approved by the responsible official as re- 


quired by this section. 

(9) The provisions of this section apply to both the 
draft and final EIS. [Statutory Authority; RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-420, filed 6/15/78; Order 20, § 352-10~-420, 
filed 5/27/76.] 


WAC 352-10-440 Contents of a draft EIS. (1) The 
following subsections set forth the required contents of a 
draft EIS: Provided, That where an agency is preparing 
a draft EIS in order to satisfy the requirements of 
NEPA, as well as SEPA, and the regulations of the ap- 
plicable federal agency require items in addition to that 
set forth below, then the contents of the draft EIS may 
be modified as necessary to meet the requirements of 
that federal agency. 

(2) Introduction. The following information shall be 
briefly given at the beginning of the draft EIS: 

(a) Action sponsor, and a brief (one or two sentence) 
description of the nature of the proposal and its location 
(street address, or nearest crossroads or cross—streets). 

(b) Lead agency, responsible official, and the name 
and address of a contact person to whom comments, in- 
formation and questions may be sent. 

(c) Authors and principal contributors to the draft 
EIS and the nature or subject area of their contribution. 

(d) List of all licenses which the proposal is known to 
require. The responsible official shall attempt to make 
this list as complete and specific as possible. Licenses 
shall be listed by name and agency. 

(e) Location of EIS background data. 

(f) Cost to the public for a copy of the EIS pursuant 
to chapter 42.17 RCW. 
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(g) Date of issue of the draft EIS. 

(h) Dates by which consulted agency and public com- 
ments must be received to be incorporated into the final 
EIS. 

(3) Table of contents. 

(4) Distribution list. The draft EIS shall include a list 
of the names of all agencies, federal agencies, organiza- 
tions and persons to whom the draft EIS will be sent 
upon publication (see WAC 352~10—460). 

(5) Summary of the contents of the draft EIS. Each 
draft EIS shall contain a summary of its contents as an 
aid to the agency decision-makers. The lead agency is to 
bear in mind that agencies other than the lead agency 
may be utilizing the EIS as an aid in decision—making. 
Therefore, care should be taken to ensure that the scope 
of the summary and the EIS is sufficiently broad to be 
useful to those other agencies being requested to license 
or approve a proposal. The summary shall contain only a 
short restatement of the main points discussed in the 
EIS for each of the subjects covered. In the event im- 
pacts cannot be predicted with certainty, the reason for 
uncertainty together with the more likely possibilities 
should be concisely stated. The summary shall include a 
brief description of the following: 

(a) The proposal, including the purpose or objectives 
which are sought to be achieved by the sponsor. 

(b) The direct and indirect impacts upon the environ- 
ment which may result from the proposal. 

(c) The alternatives considered, together with any 
variation in impacts which may result from each 
alternative. 

(d) Measures which may be effected by the applicant, 
lead agency, or other agency with jurisdiction to miti- 
gate or eliminate adverse impacts which may result from 
the proposal. 

(e) Any remaining adverse impacts which cannot or 
will not be mitigated. 

(6) Description of the proposal. The draft EIS shall 
include a description of the total proposal, including, but 
not limited to, the following: 

(a) The name of the proposal and sponsors. 

(b) The location of the project, or area affected by a 
nonproject action, including an address, if any, and a le- 
gal description: Provided, That where the legal descrip- 
tion is by metes and bounds, or is excessively lengthy, a 
map, in lieu of a legal description, shall be included 
which enables a lay person to precisely understand the 
location of the proposal. 

(c) Reference to the file numbers, if known, of any 
other agencies involved so the proposal's location may be 
identified with precision by the consulted agency. 

(d) If the proposal involves phased construction, the 
timing of each phase should be identified. If later phases 
of the proposal are expected to require future environ- 
mental analyses, these should be identified: 

(e) A description of the major physical and’ engineer- 
ing aspects of the proposal. This description should be 
tailored to the environmental impacts, with those physi- 
cal aspects of the proposal causing the greater impacts 
being given the more detailed description. Inclusion of 
detailed engineering drawings and technical data should 
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normally be avoided. Material of this nature should be 
retained in agency files and supplied to consulted agen- 
cies upon request. 

(f) A brief description of existing comprehensive land 
use plans and zoning regulations applicable to the pro- 
posal, and how the proposal is consistent and inconsis- 
tent with them. 

(g) Within the general guidelines of this subsection, 
the lead agency has discretion to determine the content 
and level of detail appropriate to adequately describe the 
proposal. 

(7) Existing environmental conditions. This section 
shall include the following: 

(a) A general assessment of the existing environment, 
covering those areas of the environment listed in WAC 
352-10-444. 

(i) The level of detail used in presenting the existing 
environment should be proportionate to the impacts the 
proposal will have if approved. 

(ii) Areas of the environment which are not relevant 
to the identified impacts need only be mentioned gener- 
ally, or not at all. 

(iii) Inventories of the species of flora and fauna 
present on the site should be avoided. Those species and 
habitats which may be significantly affected should be 
emphasized. 

(iv) This subsection shall be brief, nontechnical, and 
easily understandable by lay persons, and provide the 
necessary background for understanding the proposal's 
impacts. 

(b) Specific reference shall be made to those inven- 
tories and data studies which provided the informational 
source for part or all of the contents of this subsection. 

(8) The impact of the proposal on the environment. 
The following items shall be included in this subsection: 

(a) The known impacts resulting from the proposal 
within any element of the environment listed in WAC 
352-10-444, the effects of which are either known to be, 
or which may be significant (whether beneficial or ad- 
verse), shall be discussed in detail; impacts which are 
potential, but not certain to occur, shall be discussed 
within reason. 

(b) Elements of the environment which will not be 
significantly affected shall be marked "N/A" (not ap- 
plicable) as set forth in WAC 352-10-444(1). 

(c) Direct and indirect impacts of the total proposal, 
as described in subsection (8)(a) above shall be exam- 
ined and discussed (for example, cumulative and 
growth-—inducing impacts). 

(d) The possibility that effects upon different elements 
of the environment will interrelate to form significant 
impacts shall be considered. 

(9) The relationship between local short-term uses of 
man's environment and maintenance and enhancement of 
long-term productivity. The following items shall be in- 
cluded in this subsection: 


(a) An identification of the extent to which the pro- ` 


posal involves trade-offs between short-term gains at 
the expense of long-term environmental losses. 

(i) The phrases "short-term" and "long-term" do not 
refer to any fixed time periods, but rather are to be 
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viewed in terms of the significant environmental impacts 
of the proposal. 

(ii) Impacts which will narrow the range and degree 
of beneficial uses of the environment or pose long-term 
risks to human health shall be given special attention. 

(b) A discussion of the benefits and disadvantages of 
reserving for some future time the implementation of the 
proposal, as opposed to possible approval of the proposal 
at this time. 

(i) The agency perspective should be that each gener- 
ation is, in effect, a trustee of the environment for suc- 
ceeding generations. 

(ii) Particular attention should be given to the possi- 
bility of foreclosing future options or alternatives by im- 
plementation of the proposal. 

(10) Irreversible or irretrievable commitments of re- 
sources. The following items shall be included in this 
subsection: 

(a) An identification of all substantial quantities of 
natural resources, including sources of energy and non- 
renewable materials, which will be committed by the 
proposal on a permanent or long-term basis. Commit- 
ment of natural resources also includes the lost oppor- 
tunities to make other uses of the resources in question. 

(b) This subsection may be integrated with subsection 
(9) above in order to more usefully present the informa- 
tion required by both sections. 

(11) Adverse environmental impacts which may be 
mitigated. The following items shall be included in this 
subsection: 

(a) A description of reasonable changes to the pro- 
posal which may avoid, mitigate or reduce the risk of 
any adverse environmental impacts. 

(b) Energy conservation measures, including more ef- 
ficient use of conventional techniques (e.g., insulation) 
as well as newer methods. 

(c) Each alternative discussed in (a) and (b) above 
shall be evaluated in terms of its effect upon the envi- 
ronment, its technical feasibility, and its economic 
practicability. 

(12) Alternatives to the proposal. This subsection shall 
include the following items: 

(a) A description and objective evaluation of any rea- 
sonable alternative action which could feasibly attain the 
objective of the proposal. 

(i) Reasonable alternatives shall include any action 
which might approximate the proposal's objective, but at 
a lower environmental cost or decreased level of envi- 
ronmental degradation. 

(ii) Reasonable alternatives may be those which are 
capable of being effected by either the lead agency or 
other agency having jurisdiction. 

(b) The "no-action" alternative shall be evaluated 
and compared to the other alternatives. 

(c) The adverse environmental effects of each alter- 
native shall be identified. 

(d) The analysis of alternatives should be sufficiently 
detailed to permit a comparative evaluation of each al- 
ternative and the proposal as described in subsection (6) 
of this section. 
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(e) When the proposal is for a private project on a 
specific site, the alternatives considered shall be limited 
to the "no-action" alternative plus other reasonable al- 
ternative means of achieving the objective of the pro- 
posal on the same site or other sites owned or controlled 
by the same proponent (which may include only altera- 
tions for mitigation under subsection (11) of this sec- 
tion). This limitation shall not apply when the project 
proponent is applying for a rezone or contract rezone. 

(f) Subsection (12) may be integrated with subsection 
(11) of this section in order to more usefully present the 
information required by both subsections. 

(g) The use of the term "reasonable" is intended to 
limit both the number and range of alternatives that 
shall be described and evaluated in this subsection, as 
well as the amount or level of detail which the EIS shall 
employ for each alternative that is discussed and 
evaluated. 

(13) Unavoidable adverse impacts. This subsection 
shall include the following items: 

(a) A listing of those impacts included in subsection 
(8) of this section which are adverse but cannot, or will 
not, be mitigated or avoided. 

(b) For any impact discussed in subsection (8) of this 
section which is determined to be nonadverse, the ra- 
tionale for such determination shall be clearly stated. 

(c) (Optional) A discussion of the relationship be- 
tween the costs of the unavoidable adverse environmen- 
tal impacts and the expected beneficial environmental 
impacts which will result from the implementation of the 
proposed action. 

(14) Other issues. A draft EIS may contain a section 
labeled "Other Issues" within which those other prob- 
lems and issues not pertaining to any element listed in 
WAC 352-10-444, but which are relevant to the pro- 
posal, shall be identified. The section shall be limited to 
a brief identification of such problems or issues. The 
lead agency may adopt guidelines that delineate the 
problems or issues identified under this subsection. (See 
WAC 352-10-446). [Statutory Authority: RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
-352-10-440, filed 6/15/78; Order 20, § 352-10—440, 
filed 5/27/76.] 


WAC 352-10-442 Special considerations regarding 
contents of an EIS on a nonproject action. (1) WAC 
352-10-440 applies to the contents of a draft EIS for a 
nonproject action. However, lead agencies have greater 
flexibility in their approach to achieving compliance 
with the requirements of WAC 352-10-440 in writing 
and EIS for nonproject actions, because normally less 
specific details are known about the proposal and any 
implementing projects, as well as the anticipated impacts 
on the environment. 

(2) The lead agency should be aware that typically in 
developing and reviewing proposals for nonproject ac- 
tions the range of alternatives is broader than in devel- 
oping a proposal for a project action (which is often 
narrowed to a specific location and design). The pro- 
posal should be described in a manner which encourages 
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consideration of a number of alternative methods of ac- 
complishing its objective. [Statutory Authority: RCW 
43.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-442, filed 6/15/78; Order 20, § 352-10-442, 
filed 5/27/76.] 


WAC 352-10-444 List of elements of the environ- 
ment. (1) Every EIS shall have appended to it a list of 
the elements of the environment in subsection (2), (3) 
and (4) of this section. The lead agency shall place 
"N/A" ("not applicable") next to an item when the 
proposal, including its indirect impacts, will not signifi- 
cantly affect the area (or subarea) of the environment in 
question. Items marked "N/A" need not be mentioned 
in the body of the EIS. Subsections (2) and (3) of this 
section correspond in subject matter to the questions 
contained in the environmental checklist used for 
threshold determination, and the questions in the check- 
list may be used to interpret this outline listing. (Pro- 
vided, this list of elements need not be appended to an 
EIS being prepared to satisfy both the national environ- 
mental policy act and SEPA.) 


(2) ELEMENTS OF THE 
ENVIRONMENT. 


(a) Earth. 
(i) Geology. 
(ii) Soils. 
(iii) Topography. 
(iv) Unique physical features. 
(v) Erosion. 
(vi) Accretion/avulsion. 
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(b) Air. 
(i) Air quality. 
(ii) Odor. 
(iii) Climate. 
(c) Water. 


(i) Surface water movement. 
(ii) Runoff/absorption. 
(iii) Floods. 
(iv) Surface water quantity. 
(v) Surface water quality. 
(vi) Ground water movement. 
(vii) Ground water quantity. 
(viii) Ground water quality. 
(ix) Public water supplies. 

(d) Flora. 
(i) Numbers or diversity of species. 
(ii) Unique species. 
(iii) Barriers and/or corridors. 
(iv) Agricultural crops. 


(i) | Numbers or diversity of species. 
(ii) Unique species. 
(iii) Barriers and/or corridors. 
(iv) Fish or wildlife habitat. 
(f) Noise. 
(g) Light and glare. 
(h) Land use. 
(i) Natural resources. 
(i) Rate of use. 
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(ii) | Nonrenewable resources. 
(j) Risk of explosion or hazardous emissions. 


(3) ELEMENTS OF THE HUMAN 
ENVIRONMENT 


(a) Population. 
(b) Housing. 
(c) Transportation/circulation. 
(i) | Vehicular transportation generated. 
(ii) Parking facilities. 
(iii) Transportation systems. 
(iv) Movement/circulation of people or 
goods. 
(v) Waterborne, rail and air traffic. 
(vi) Traffic hazards. 
(d) Public services. 
(i) Fire. 
(ii) Police. 
(iii) Schools. 
(iv) Parks or other recreational facilities. 
(v) Maintenance. 
(vi) Other governmental services. 
(e) Energy. 
(i) Amount required. 
(ii) Source/availability. 
(f) Utilities. 
(i) Energy. 
(ii) Communications. 
(iii) Water. 
(iv) Sewer. 
(v) Storm water. 
(vi) Solid waste. 
(g) Human health (including mental health). 
(h) Aesthetics. 
(i) Recreation. 
(j) Archeological /historical. 


(4) The following additional element shall be covered 
in all EISs, either by being discussed or marked "N/A," 
but shall not be considered part of the environment for 
other purposes: 

(a) Additional population characteristics. 

(i) Distribution by age, sex and ethnic 
characteristics of the residents in the 
geographical area affected by the en- 
vironmental impacts of the proposal. 


[Statutory Authority: RCW 43.21C.120 and 
43.51,040(2). 78-07-023 (Order 40), § 352-10-444, 
filed 6/15/78; Order 20, § 352-10-444, filed 5/27/76.] 


WAC 352-10-450 Public awareness of availability 
of draft EIS. The lead agency is encouraged, but not re- 
quired, to use any reasonable method to inform the pub- 
lic that the draft EIS is available and of the procedures 
for requesting a public hearing. Examples of such meth- 
ods are publication of notice in a newspaper of general 
circulation in the county, city or general geographic area 
where the proposal is located; notifying private groups 
that are known to be interested in a certain proposal; 
contacting news media personnel and encouraging news 
coverage; and, placing notices in appropriate regional, 
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neighborhood or ethnic periodicals. [Statutory Author- 
ity: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352—10-450, filed 6/15/78; Order 20, § 
352-10-450, filed 5/27/76.] 


WAC 352-10-455 Circulation of the draft EIS-- 
Review period. (1) A consulted agency shall have thirty— 
five days from the date of issuance in which to review 
the draft and forward its comments and information to 
the lead agency. If a consulted agency with jurisdiction 
requires additional time to develop and complete new 
data on the proposal, a fifteen day extension may be 
granted by the lead agency. Extensions may not be 
granted for any other purpose. 

(2) There shall be allowed a period of thirty—five days 
from the date of issuance for the public to forward to 
the lead agency any comments upon or substantive in- 
formation related to the proposal and the draft EIS. 
[Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10—455, 
filed 6/15/78; Order 20, § 352-10—455, filed 5/27/76.] 


WAC 352-10-460 Specific agencies to which draft 
EIS shall be sent. (1) The draft EIS shall be issued by 
sending copies to the following: 

(a) The department of ecology. 

(b) Each federal agency having jurisdiction by law 
over a proposed action. 

(c) Each agency having jurisdiction by law over, or 
environmental expertise pertaining to a proposed action, 
as defined by WAC 352-10-040 and 352-10-465 (re- 
quired by RCW 43.21C.030(2)(d)). 

(d) Each city/county in which adverse environmental 
effects identified in the draft EIS may occur if the pro- 
posed action is implemented. (This subsection does not 
apply to draft EISs for nonproject actions.) 

(e) Each local agency or political subdivision which 
will be required to furnish additional public services as a 
result of implementation of the proposed action. 

(f) The applicable regional planning commission, re- 
gional clearinghouse, state-wide clearinghouse, or area— 
wide council of government which has been designated 
to review and coordinate local governmental planning 
under the A—95 review process and other federal regula- 
tions and programs (see RCW 36.64.080, 35.63.070 and 
36.70.070). 

(g) (Optional) Any person, organization or govern- 
mental agency that has expressed an interest in the pro- 
posal, is known by the lead agency to have an interest in 
the type of proposal being considered, or receives gov- 
ernmental documents (e.g., local and regional libraries) 
may be sent a copy of the draft EIS. 

(2) An agency that receives a copy of the draft EIS 
does not become a “consulted agency" under these 
guidelines due to that factor alone. (See WAC 352-10- 
040, 352-10-465, 352-10-510 and 352-10—-520 for 
those provisions that define a consulted agency). [Statu- 
tory Authority: RCW 43.21C.120 and 43.51.040(2). 78- 
07-023 (Order 40), § 352—10—460, filed 6/15/78; Order 
20, § 352-10-460, filed 5/27/76.] 
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WAC 352-10-465 Agencies possessing environmen- 
tal expertise. The following agencies shall be regarded as 
possessing special expertise relating to those categories 
of the environment under which they are listed: 

(1) Air quality. 

(a) | Department of ecology. 

(b) Department of natural resources (only 
for burning in forest areas). 

(c) Department of social and health 
services. 

(d) Regional air pollution control author- 
ity or agency. 

(2) Water resources and water quality. 

(a) Department of game. 

(b) Department of ecology. 

(c) Department of natural resources 
(state-owned tidelands, harbor areas 
or beds of navigable waters). 

(d) Department of social and health ser- 
vices (public water supplies, sewer 
systems, shellfish habitats). 

(e) Department of fisheries. 

(f) Oceanographic commission (marine 
waters). 

(3) Fish and wildlife. 

(a) Department of game. 

(b) Department of fisheries. 

(c) Oceanographic commission (marine 
waters). 

(4) Solid waste. 

(a) Department of ecology. 


(b) Department of fisheries (dredge 
spoils). 

(c) Department of social and health 
services. 


(5) Noise. 
(a) Department of ecology. 
(b) Department of social and health 
services. 
(6) Hazardous substances (including radiation). 
(a) Department of ecology. 
(b) Department of social and health 
services. 
(c) Department of agriculture (foods or 
pesticides). 
(d) Department of fisheries (introduction 
into waters). 
(e) Oceanographic commission (introduc- 
tion into marine waters). 
(7) Natural resources development. 
(a) Department of commerce and eco- 
nomic development. 
(b) Department of ecology. 
(c) Department of natural resources. 
(d) Department of fisheries. 
(e) Department of game. 
(£) | Oceanographic commission (related to 
marine waters). 
(8) Energy production, transmission and consumption. 
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(a) Department of commerce and eco- 
nomic development (office of nuclear 
energy development—nuclear). 

(b) Department of ecology. 

(c) Department of natural resources (geo- 
thermal, coal, uranium). 

(d) State energy office. 

(e) Energy facility site evaluation council 
(thermal power plants). 

(£) Utilities and 
commission. 

(9) Land use and management. 

(a) Department of commerce and eco- 
nomic development. 

(b) Department of ecology. 

(c) Department of fisheries (affecting 
surface or marine waters). 

(d) Department of natural resources 
(tidelands or state-owned or —man- 
aged lands). 

(e) Office of community development. 

(10) Transportation. 
(a) Department of transportation. 


transportation 


(b) Utilities and transportation 
commission. 

(c) Oceanographic commission (water 
borne). 


(11) Recreation. 
(a) Department of commerce and eco- 
nomic development. 
(b) Department of game. 
(c) Department of fisheries. 
(d) Parks and recreation commission. 
(e) Department of natural resources. 
(12) Archaeological /historical. 
(a) Office of archaeology and historie 
preservation. 
(b) Washington state university at Pull- 
man (Washington archaeological re- 
search center). 


[Statutory Authority: RCW  43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-465, 
filed 6/15/78; Order 20, § 352-10-465, filed 5/27/76.] 


WAC 352-10-470 Cost to the public for reproduc- 
tion of environmental documents. The lead agency shall 
provide a copy of any environmental document, in ac- 
cordance with chapter 42.17 RCW, charging only those 
costs allowed therein plus mailing costs. However, no 
charge shall be levied for circulation of documents to 
other agencies as required by these guidelines. [Statu- 
tory Authority: RCW 43.21C.120 and 43.51.040(2). 78- 
07-023 (Order 40), § 352-10-470, filed 6/15/78; Order 
20, § 352-10-470, filed 5/27/76.] 


WAC 352-10-480 Public hearing on a proposal-- 
When required. (1) If a public hearing on the proposal is 
held pursuant to some other requirement of law, such . 
hearing shall be open to consideration of the environ- 
mental impact of the proposal, together with any avail- 
able environmental document. 
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(2) In all other cases a public hearing on the environ- 
mental impact of a proposal shall be held whenever one 
or more of the following situations occur: 

(a) The lead agency determines, in its sole discretion, 
that a public hearing would assist it in meeting its re- 
sponsibility to implement the purposes and goals of 
- SEPA and these guidelines; or, 

(b) When fifty or more persons residing within the 
-jurisdiction of the lead agency, or who would be ad- 
versely affected by the environmental impact of the pro- 
posal, make written request to the lead agency within 
thirty-five days of issuance of the draft EIS; or, 

(c) When two or more agencies with jurisdiction over 
a proposal make written request to the lead agency 
within thirty-five days of the issuance of the draft EIS. 

(3) Whenever a public hearing is held under subsec- 
tion (2) of this section, it shall occur no later than fifty— 
one days from the issuance of the draft EIS.and no ear- 
lier than fifteen days from such date of issuance. [Stat- 
utory Authority: RCW 43.21C.120 and 43.51.040(2). 
78-07-023 (Order 40), § 352-10-480, filed 6/15/78; 
Order 20, § 352-10—-480, filed 5/27/76.] 


WAC 352-10-485 Notice of public hearing on envi- 
ronmental impact of the proposal. Notice of all public 
hearings to be held pursuant to WAC 352-10-480(2) 
shall be published in a newspaper of general circulation 
in the area where the project will be implemented. For 
nonproject actions the notice shall be published in the 
general area where the lead agency has its principal of- 
fice. The notice shall be published no later than five 
days preceding the hearing. For nonproject proposals 
having regional or statewide applicability, copies of the 
notice shall be transmitted to the Olympia bureaus of 
the associated press and united press international. 
[Statutory Authority. RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-485, 
filed 6/15/78; Order 20, § 352-10-485, filed 5/27/76.] 


WAC 352-10-510 Responsibilities of consulted 
agencies--State agencies with jurisdiction. Each state 
agency with jurisdiction, when responding to a consulta- 
tion request prior to a threshold determination, partici- 
pating in predraft consultation, or reviewing a draft EIS, 
shall immediately begin the research and, if necessary, 
field investigations which it would normally conduct in 
conjunction with whatever license it requires for a pro- 
posal. In the event no license is involved, the agency with 
jurisdiction shall investigate the impacts of the activity it 
will undertake which gives it jurisdiction over a portion 
of the proposal. The end result of these investigations 
should be that each agency with jurisdiction will be able 
to transmit to the lead agency substantive information 
on those environmental impacts of the proposal which 
are within the scope of the license or activity of the 
agency with jurisdiction. An agency with jurisdiction, in 
its response-to the lead agency, should also indicate 
which of the impacts it has discovered may be mitigated 
or avoided and how this might be accomplished, and de- 
scribe those areas of environmental risk which remain 
after it has conducted the investigations that may have 
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been required. [Statutory Authority: RCW 43.21C.120 
and 43.51.040(2). 78-07-023 (Order 40), § 352--10- 
510, filed 6/15/78; Order 20, § 352-10-510, filed 
5/27/76.] 


WAC 352-10-520 Responsibilities of consulted 
agencies—-State agencies with environmental expertise. 
(1) When requested by the lead agency, each state 
agency participating in predraft consultation, or review- 
ing a draft EIS, lacking jurisdiction, but possessing en- 
vironmental expertise pertaining to the impacts 
associated with a proposal: (see WAC 352-10-465) shall 
provide to the lead agency that substantive data, infor- 
mation, test results or other material relevant to the 
proposal which the consulted agency possesses relating 
to its area of special expertise. 

(2) The consulted agency may at its option investi- 
gate, develop and transmit whatever additional informa- 
tion is necessary for the lead agency to meet its 
responsibilities under WAC 352-10—440 or 352-10-442. 
[Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10—520, 
filed 6/15/78; Order 20, § 352-10-520, filed 5/27/76.] 


WAC 352-10-535 Cost of performance of consulted 
agency responsibilities. A consulted agency shall not 
charge the lead agency for any costs incurred in com- 
plying with WAC 352-10-500 through 352-10-540, in- 
cluding, but not limited to, providing relevant data to 
the lead agency and the reproduction of various docu- 
ments that are transmitted to the lead agency. This sec- 
tion shall not prohibit a consulted agency from charging 
those costs allowed by chapter 42.17 RCW for the re- 
production of any environmental document when the re- 
quest for a copy of the document is from an agency 
other than the lead agency, or from an individual or pri- 
vate organization. [Statutory Authority: RCW 43.21C- 
.120 and 43.51.040(2). 78-07-023 (Order 40), § 352- 
10-535, filed 6/15/78; Order 20, § 352-10-535, filed 
5/27/76.] 


WAC 352-10-540 Limitations on responses to con- 
sultation, If part or all of the relevant data possessed by 
a consulted agency is voluminous in nature, extremely 
bulky or otherwise incapable of ready transmittal to the 
lead agency, or if it consists of a report or document 
published by another agency, or is a standard text or 
other work obtainable at a public library, such data or 
information may be clearly identified or cited by the 
consulted agency in its comments to the lead agency and 
the data itself need not be transmitted. When the con- 
sulted agency identifies material pursuant to this section, 
it shall describe briefly the nature of such information 
and clearly indicate its relevance to the environmental 
analysis of the proposed action in question. If the details 
of the proposal supplied with the consultation request 
are not sufficient to allow a complete response, the con- 
sulted agency shall be required to transmit only that in- 
formation it is capable of developing from the material 
sent to it with the consultation request. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
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(Order 40), § 352-10-540, filed 6/15/78; Order 20, § 
352-10-540, filed 5/27/76.] 


WAC 352-10-545 Effect of no written comment. If 
a consulted agency does not respond with written com- 
ments within thirty—five days of the date of issuance of 
the draft EIS or within a fifteen-day extension period 
granted by the lead agency, the lead agency may assume 
that the consulted agency has no information relating to 
the potential impact of the proposal upon the subject 
area of the consulted agency's jurisdiction or special ex- 
pertise. Any consulted agency which fails to submit sub- 
stantive information to the lead agency in response to a 
draft EIS is thereafter barred from alleging any defects 
in the lead agency's compliance with WAC 352-10-—400 
through 352-10—495, or with the contents of the final 
EIS. [Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-545, 
filed 6/15/78; Order 20, § 352-10-545, filed 5/27/76.] 


WAC 352-10-550 Preparation of the final EIS-- 
Time period allowed. The lead agency shall prepare a fi- 
nal EIS within seventy-five days of issuance of the draft 
EIS. The lead agency may extend the time period when- 
ever the proposal is unusually large in scope, or the en- 
vironmental impact associated with the proposal is 
unusually complex. [Statutory Authority: RCW 43.21C- 
120 and 43.51.040(2). 78-07-023 (Order 40), § 352- 
10-550, filed 6/15/78; Order 20, § 352-10-550, filed 
5/27/76.] 


WAC 352-10-570 Preparation of the final EIS-- 
Contents--When no critical comments received on the 
draft EIS. (1) If the lead agency does not receive any 
comments critical of the scope or content of the draft 
EIS, the lead agency may prepare a statement to that 
effect and circulate that statement in the manner pre- 
scribed in WAC 352-10-600. 

(2) The statement prepared and circulated pursuant 
to subsection (1) above, together with the draft EIS 
(which is not recirculated with the statement), shall 
constitute the "final EIS" for the proposal: Provided, 
That when the draft EIS was not circulated to the office 
of the governor or the ecological commission, then the 
draft EIS shall be attached only to the statement sent to 
these agencies. [Statutory Authority: RCW 43.21C.120 
and 43.51.040(2). 78-07-023 (Order 40), § 352-10- 
570, filed 6/15/78; Order 20, § 352-10—570, filed 
5/27/76.] 


WAC 352-10-580 Preparation of the final EIS-- 
Contents--When critical comments received on the draft 
EIS. (1) When the lead agency receives any comments 
critical of the scope or content of the draft EIS, whether 
made in writing or made orally at any public hearing on 
the environmental impact of the proposal, it shall com- 
ply with either subsection (2) or (3) below. 

(2) The lead agency may determine that no changes 
or only minor changes are required in either the draft 
EIS or the proposal, despite the critical comments that 
were received during the commenting period. The lead 
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agency must prepare a document containing a general 
response to the comments that were received, any minor 
changes to the EIS or proposal, the text or summary of 
written comments, and a summary of the oral comments 
made by the public at any hearing held on the proposal 
or its environmental impacts. The lead agency shall then 
circulate the document in the manner prescribed in 
WAC 352-10-600: Provided, That when the draft EIS 
was not circulated to the office of the governor or the 
ecological commission, then the draft EIS shall be at- 
tached only to the statement sent to these agencies. 

(3) The lead agency may determine that it is neces- 
sary and appropriate to rewrite the contents of the draft 
EIS in order to respond to critical comments received 
during the commenting period. In such instances, the 
lead agency shall circulate the rewritten EIS in the 
manner specified in WAC 352-10-600. The lead agency 
shall ensure that the re-written EIS evidences an affir- 
mative response by the lead agency to the critical com- 
ments, or alternatively, contains a summary of those 
critical comments with which it does not agree. 

(4) A document prepared and circulated pursuant to 
subsection (2) or (3) above shall constitute the "final 
EIS" for the proposal. [Statutory Authority: RCW 43- 
.21C.120 and 43.51.040(2). 78-07-023 (Order 40), § 
352-10-580, filed 6/15/78; Order 20, § 352—10—580, 
filed 5/27/76.] 


WAC 352-10-600 Circulation of the final EIS. The 
final EIS shall be issued by circulating it to the depart- 
ment of ecology, office of the governor or the governor's 
designee, the ecological commission, agencies with juris- 
diction, and federal agencies with jurisdiction which re- 
ceived the draft EIS. It shall be made available to the 
public in the same manner and cost as the draft EIS. 
{Statutory Authority; RCW 43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-600, 
filed 6/15/78; Order 20, § 352—10-600, filed 5/27/76.] 


WAC 352-10-650 Effect of an adequate final EIS 
prepared pursuant to NEPA. (1) The requirements of 
this chapter relating to the preparation of an EIS shall 
not apply when an adequate final EIS has been prepared 
pursuant to the national environmental policy act. of 
1969 (NEPA), in which event such EIS may be utilized 
in lieu of a final EIS separately prepared under SEPA. 

(2) The final EIS of a federal agency shall be ade- 
quate unless: 

(a) A court rules that it is inadequate; or, 

(b) The administrator of the United States Environ- 
mental Protection Agency issues a written comment 
pursuant to the Federal Clean Air Act, 42 U.S.C. sec- 
tion 1857, which determines it to be inadequate; or, 

(c) The environmental elements of WAC 352-10—444, 
when applied locally, are not adequately treated in it. 

(3) If, after review thereof, the lead agency deter- 
mines that the federal EIS is adequate, a notice to this 
effect shall be circulated as in WAC 352-10—600. 

(4) If a hearing open to public comment upon the ad- 
equacy of the federal EIS has not previously been held 
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within the jurisdiction of the SEPA lead agency, a pub- 
lic hearing on the sole issue of the adequacy of the con- 
tent of a federal EIS shall be held if, within thirty-five 
days of the notice in subsection (3) above, at least fifty 
persons who reside within the jurisdiction of the lead 
agency, or are adversely affected by the environmental 
impact of the proposal, make written request. The lead 
agency shall reconsider its determination of adequacy in 
view of comments received at any such public hearing. 
[Statutory Authority: RCW  43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-650, 
filed 6/15/78; Order 20, § 352—10-650, filed 5/27/76.] 


WAC 352-10-660 Use of previously prepared EIS 
for a different proposed action. (1) An agency may 
adopt and utilize a previously prepared EIS, or portion 
thereof, to satisfy certain of the EIS requirements appli- 
cable to a different proposed action, as set forth in (2) 
and (3) below. In such event, two requirements shall be 
met: 

(a) The previous EIS or portion thereof, together with 
any supplement to it, shall meet the requirements of 
these guidelines applicable to an EIS for the new pro- 
posed action, and 

(b) Where any intervening change in conditions would 
make the previous EIS misleading when applied to the 
new proposed action, a previous EIS shall not be used 
without an explanatory supplement. 

(2) When the new proposed action will have an im- 


pact on the environment that was not adequately ana-. 


lyzed in the previously prepared EIS, the lead agency 
shall prepare a draft supplemental EIS and comply with 
the provisions of WAC 352-10—400 through 352-10- 
695. The contents of the draft and final supplemental 
EIS shall be limited to those impacts of the proposed 
action which were not adequately analyzed in the earlier 
EIS. 

(3) When the new proposed action will not have an 
impact on the environment that is substantially different 
than the impacts of the earlier proposed action, the lead 
agency may prepare a written statement setting forth its 
determination under this subsection and circulate it as 
provided in WAC 352-10-600. The lead agency shall 
not be required to prepare a new or supplemental draft 
or final EIS on the new proposed action when this sub- 
section is determined to apply. However, the provisions 
of WAC 352-10—480 through 352-10-490, relating to a 
public hearing on the environmental impact of a pro- 
posal shall apply. [Statutory Authority: RCW 43.21C- 
.120 and 43.51.040(2). 78-07-023 (Order 40), § 352- 
10-660, filed 6/15/78; Order 20, § 352-10-660, filed 
5/27/76.] 


WAC 352-10-690 Use of lead agency's EIS by 
other acting agencies for the same proposal. (1) When 
an agency is considering an action which is part of a 
proposal covered by a final EIS of a lead agency, and 
the agency was consulted as an agency with jurisdiction 
during the consultation process on the previous EIS be- 
cause of the action it is now considering, such agency 
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must utilize the previous EIS unchanged when it is con- 
sidering its present action except under the conditions of 
subsection (2) of this section. 

(2) An agency with jurisdiction shall review and con- 
sider supplementing an EIS prepared by the lead agency 
only if: 

(a) The proposal has been significantly modified since 
the lead agency prepared the EIS; or, 

(b) The action now being considered was identified in 
the lead agency's EIS as one which would require fur- 
ther environmental evaluation; or, 

(c) The level of design or planning for the proposal 
has become more detailed, revealing inadequately ana- 
lyzed impacts; or, 

(d) Technical data has become available which indi- 
cates the presence of a significant adverse environmental 
impact. 

In such cases, the acting agency shall prepare a sup- 
plement to the lead agency's EIS if it determines that 
significant adverse environmental impacts have been in- 
adequately analyzed in the lead agency's EIS. 

(3) If an agency is not listed as a licensing agency in 
the draft EIS pursuant to WAC 352-10—440(2)(d) and 
did not receive a copy of the draft EIS, such agency 
shall not be limited by the contents of the earlier EIS in 
preparing its statement. [Statutory Authority: RCW 43- 
.21C.120 and 43,51.040(2). 78-07—023 (Order 40), § 
352-10-690, filed 6/15/78; Order 20, § 352-10-690, 
filed 5/27/76.] 


WAC 352-10-695 Draft and final supplements to a 
revised EIS. (1) In any case where the lead agency is 
preparing a supplement to an earlier EIS or to an EIS 
prepared pursuant to NEPA, it shall prepare a draft 
supplemental EIS and comply with WAC 352-10~-450 
through 352—10-470. Copies of the prior EIS, as well as 
the supplement, shall be transmitted to the consulted 
agencies which had not previously received it. 

(2) Upon preparation of the draft supplemental EIS, 
the lead agency shall comply with WAC 352-10-550 
through 352-10-580 and the final supplemental EIS, 
together with the prior EIS, shall be regarded as a final 
EIS for all purposes of these guidelines. [Statutory Au- 
thority: RCW 43.21C.120 and 43.51.040(2). 78-07-023 
(Order 40), § 352-10-695, filed 6/15/78; Order 20, § 
352-10-695, filed 5/27/76.] 


WAC 352-10-700 No action for seven days after 
publication of the final EIS. No agency shall take any 
major action (as defined in WAC 352-10—040(26)) on a 
proposal for which an EIS has been required, prior to 
seven days from the issuance of the final EIS. [Statutory 
Authority: RCW 43.21C.120 and 43.51.040(2). 78-07- 
023 (Order 40), § 352-10-700, filed 6/15/78; Order 20, 
§ 352-10-700, filed 5/27/76.] 


WAC 352-10-830 Commission SEPA public infor- 
mation center. (1) The commission's SEPA public infor- 
mation center shall be located in the office of the 
environmental coordination section at the headquarters 
office of the commission in Olympia. 
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(2) The following documents shall be maintained at 
the commission's SEPA public information center: 

(a) Copies of all declarations of nonsignificance filed 
by the commission, for a period of one year. 

(b) Copies of all EISs prepared by the commission, 
for a period of three years. Draft EISs which have been 
superseded by a final EIS need not be maintained at the 
center. 

(3) The documents required to be maintained at the 
information center shall be available for public inspec- 
tion, and copies thereof shall be provided upon written 
request. The commission may charge for copies in the 
manner provided by chapter 42.17 RCW, and for the 
cost of mailing. 

(4) The commission shall transmit the following doc- 
uments to the department of ecology headquarters office 
in Olympia: 

(a) All draft and final EISs. (See WAC 352-10-460 
and 352-10-600); 

(b) All final declarations of nonsignificance for which 
a proposed declaration of nonsignificance has been cir- 
culated. (See WAC 352-10-340(7)). 

(5) Each week the department of ecology shall pre- 
pare a listing of the documents in subsection (4)(a) and 
(b) above and make the listing available to other agen- 
cies and to the public. The department may charge a 
reasonable fee for this list in the manner provided for in 
chapter 42.17 RCW. This listing shall be known as the 
"SEPA REGISTER". 

(6) The commission may take any additional steps 
found appropriate to inform other agencies and the pub- 
lic of EISs in preparation, EISs available, proposed dec- 
larations of nonsignificance, final declarations of 
nonsignificance and other SEPA-related matters. [Stat- 
utory Authority: RCW 43.21C.120 and 43.51.040(2). 
78-07-023 (Order 40), § 352-10-830, filed 6/15/78; 
Order 20, § 352—10-830, filed 5/27/76.] 


WAC 352-10-920 Effective date. These guidelines 
shall become effective not sooner than June 14, 1978. 
[Statutory Authority: RCW  43.21C.120 and 
43.51.040(2). 78-07-023 (Order 40), § 352-10-920, 
filed 6/15/78; Order 20, § 352-10-920, filed 5/27/76.] 


Chapter 352-32 WAC 
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WAC 


352-32-030 Camping. 

352-32-250 Standard fees charged. 

352-32-260 Sno-park permit. 

352-32-280 Applicability of standard fees. 

352-32-285 Applicability of standard fees to volunteers in parks. 


WAC 352-32-030 Camping. (1) No person shall 
camp in any State Park area except in areas specifically 
designated and/or marked for that purpose or as di- 
rected by a ranger. 

(2) Occupants shall vacate camping facilities by re- 
moving their personal property therefrom prior to 3:00 
p-m., (or other appropriate, established time in parks 
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where camping is reserved) if applicable use fee has not 
been paid or if time limit for occupancy of campsite or 
trailer site has expired or the site is reserved by another 
party. Remaining in a campsite or trailer site beyond the 
established checkout time shall subject the occupant to 
the payment of an additional camping fee. 

(3) No tent camper shall be allowed to occupy a des- 
ignated trailer site except as directed by a ranger. Use of 
trailer sites by tent campers shall be subject to payment 
of the trailer site fee. 

(4) A trailer site or campsite is peonisidered occupied 
when it is being used for purposes of camping by a per- 
son or persons who have paid the daily use fee within the 
applicable time limits or when it has been reserved 
through the appropriate procedures of the reservation 
system. No person shall take or attempt to take posses- 
sion of a campsite or trailer site when it is being occu- 
pied by another party, or when informed by a ranger 
that such site is occupied, or when the site is posted with 
a "reserved" sign. In the case of a reserved site, a person 
holding a valid reservation for that specific site may oc- 
cupy it according to the rules relating to the reservation 
system for that park. 

(5) In order to afford the general public the greatest 
possible use of the State Park system, on a fair and 
equal basis, continuous occupancy of facilities by the 
same person shall be limited to seven consecutive days in 
one park. This limitation shail not apply to those indi- 
viduals who meet the qualifications of WAC 352-32- 
280 and WAC 352-32-285[.] 

(6) The number of vehicles occupying camping facili- 
ties shall be limited to one car or one camper, or one 
such vehicle with trailer, per camp or trailer site. A 
greater number may be authorized in specific areas 
when constructed facilities so warrant. 

(7) Persons traveling by bicycles, motor bikes or other 
modes of transportation and utilizing regular camp or 
trailer sites shall be limited to six persons per site. 

(8) There are constructed in certain State Parks group 
camping areas. A group camping area is designated as 
such and generally located apart from the designated 
camp or trailer area. Facilities and extent of develop- 
ment of group areas may vary from park to park. All 
persons using the areas must pay the applicable fee es- 
tablished by the Washington State Parks and Recreation 
Commission. 

A group can be any formalized group or an organized 
collection of families wishing to camp together. 

Group camping areas may be reserved in advance 
through contact with the local ranger. Any group must 
have a leader who has reached the age of majority who 
will be required to read and sign a "group use permit 
and regulation form." 

(9) An emergency area is an area in the park that can 
be used for camping but not part of the designated camp 
or trailer area. Emergency areas may be used only when 
all designated camp or trailer sites are full but may not 
be used prior to 9:00 p.m. Persons using emergency ar- 
eas must pay the fee appropriate for campsites and must 
be out of the site by 8:00 the following morning. [Statu- 
tory Authority: RCW 43.51.040(2) and 43.51.060(6). 
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78-05-082 (Order 39), § 352-32-030, filed 5/1/78; 
Order 33, § 352-32-030, filed 4/28/77; Order 9, § 352- 
32-030, filed 11/24/70.] 


Reviser's Note: RCW 34.04.058 requires the use of underlining and 
deletion marks to indicate amendments to existing rules, and deems 
ineffectual changes not filed by the agency in this manner. The brack- 
eted material in the above section does not appear to conform to the 
statutory requirement. 


WAC 352-32-250 Standard fees charged. The fol- 
lowing fees shall be charged in all parks operated by the 
Washington state parks and recreation commission: (1) 
Overnight camping — basic camp[:] $4.50 per night; 

(2) Overnight camping — camp site (two or more 
hookups): $6.00 per night; 

(3) Group camping area — certain parks: $.25 per 
person per night[.] Vehicular campers must pay the 
"basic camp" fee; 

(4) Environmental learning center: (ELC) overnight 
camping $1.60 per camper per night[;] 

(a) Camp Wooten and Cornet Bay environmental 
learning centers during the season the swimming pools 
are operational: $2.00 per camper per night(;] 

(b) Environmental! learning center day use only: 75¢ 
multiplied by the minimum capacity established for each 
ELC or 75¢ for each member of the group — whichever 
is higher[;] 

(5) Hot showers: $.10 for four minutes shower time; 

(6) Electric stoves: $.10 for thirty minutes cooking 
time; 

(7) Senior [citizen][Citizens] pass: $12.00 per season 
(from September 15 through April 30); 

(8) Washington senior citizens and disabled or handi- 
capped persons found eligible under chapter 330, Laws 
of 1977 ex. sess. and chapter 151[131], Laws of 1979 ex. 
sess. shall be entitled to the issuance of an annual free 
pass entitling the card holder and his "camping unit" to 
free admission to any state park administered facility 
and fifty percent discount on any camping fees levied by 
the commission. Military veterans found eligible under 
chapter 151[131], Laws of 1979 ex. sess. shall be enti- 
tled to receive a lifetime free pass entitling the pass 
holder and his "camping unit" to free admission to any 
state park administered facility and free use of any 
campsite within the state park. 

(a) A camping unit includes the pass holder and guest 
or guests in one car or one camper, or one such vehicle 
with trailer per basic camp or campsite. A greater num- 
ber may be authorized in specific areas when con- 
structed facilities so warrant. 

(b) Persons traveling by bicycle or motor bike, or 
mode of transportation other than those referenced 
above, and who are utilizing basic camp or campsites, 
shall be limited to six persons per site. 

(c) These guidelines will also apply to group camping 
and emergency areas. 

(9) Adirondacks — not to include those located in ELC 
areas: Same as fee charged for campsite with two or 
more hookups. Occupancy shall be limited to the num- 
ber of built-in bunks provided. 


[1979 WAC Supp—page 1242] 


Title 352 WAC: Parks and Recreation Commission 


(10) The fee and expanded senior citizen pass season 
provisions of this regulation shall become effective Oc- 
tober 1, 1979. 

These fees do not apply in those circumstances set 
forth in WAC 352-32-280 and 352-32-285 as now or 
hereafter amended. [Statutory Authority: RCW 
43.51.040(2) and 43.51.060(6). 79—09-077 (Order 42), 
§ 352-32-250, filed 8/30/79, effective 10/1/79; 79-02- 
032 (Order 41), § 352-32-250, filed 1/23/79, effective 
5/1/79; 78-05-082 (Order 39), § 352-32-250, filed 
5/1/78; Order 36, § 352-32-050 (codified as WAC 
352-32-250), filed 10/11/77; Order 27, § 352-32-250, 
filed 11/19/76.] 


Reviser's Note: RCW 34.04.058 requires the use of underlining and 
deletion marks to indicate amendments to existing rules, and deems 
ineffectual changes not filed by the agency in this manner. The brack- 
eted material in the above section does not appear to conform to the 
statutory requirement. 


WAC 352-32-260 Sno-park permit. Only those ve- 
hicles properly displaying a valid winter recreational 
area parking permit issued by the state of Washington 
or by another state or nation which honors a 
Washington state winter recreational area parking per- 
mit shall park in designated winter recreational parking 
areas. Those vehicles in violation of this rule shall be 
subject to the application of RCW 46.61.587. [Statutory 
Authority: RCW 43.51.040 and 43.51.290. 78-02-038 
(Order 38), § 352-32-260, filed 1/17/78; Order 37, § 
352—32-260, filed 10/6/77.] 


WAC 352-32-280 Applicability of standard fees. 
The standard fees set forth in WAC 352~32-250 pursu- 
ant to RCW 43.41.060(6), shall not apply in the follow- 
ing circumstances: 

(1) Whenever fees are charged by a concessionaire 
pursuant to a valid concession agreement granted by the 
commission pursuant to RCW 43.51.040(5). 

(2) Whenever fees are established pursuant to a de- 
velopment or management plan authorized or directed to 
be prepared by the legislature or state agency other than 
the commission, as, for example the Fort Worden State 
Park Development and Management Plans. 

(3) Whenever any law enforcement officer occupies a 
campsite if the following conditions are met. 

(a) The law enforcement officer's authority is effec- 
tive in the geographic area where the campsite is 
located. 

(b) The Park Manager, or his representative, has de- 
termined that the officer's police powers may be useful 
in maintaining a peaceful environment in the park. 

(c) The officer agrees to act in his official capacity if 
requested by park staff. 

(4) Whenever any improvement club or voluntary as- 
sociation, or committees representing such clubs or asso- 
ciations, acting pursuant to the commission's permission 
granted pursuant to RCW 43.51.130 — 43.51.160, util- 
izes any park facilities. 

(5) Whenever any individual, appointed by a court of 
law to perform work in a park in lieu of other sentenc- 
ing, utilizes any park facilities. 


General Provisions 


(6) Whenever any individual utilizes any park facility 


in accordance with the terms of any contract, lease, or 


concession agreement, with the commission. 

The seven day limit placed on any camper by WAC 
352-32-030(S5) shall not apply to persons qualifying un- 
der this section. [Statutory Authority: RCW 
43.51.040(2)- and 43.51.060(6). 78-05-082 (Order 39), 
§ 352~32-280, filed 5/1/78; Order 34, § 352-32-280, 
filed 7/29/77.] 


WAC 352-32-285 Applicability of standard fees to 
volunteers in parks. The standard fees set forth in WAC 
352-32-250 pursuant to RCW 43.51.060(6) shall not 
apply whenever any individual, group, organization, as- 
sociation, or agency shall volunteer to perform personal 
services in lieu of standard fees if the following condi- 
tions are met: 

(1) The Park Manager has determined that the per- 
sonal service is desirable; 

(2) at least four hours of service per day are per- 
formed for each campsite occupied; 

(3) the service performed does not replace or supplant 
that which would otherwise be performed by Parks em- 
ployees or contractors; 

(4) the service performed is not one commonly per- 
formed by members of an organized trade union; 

(5) the service performed does not result in any type 
of development which will necessarily create future 
operating costs to the commission. 

The seven day limit placed on any camper by WAC 
352-32-030(5) shall not apply to persons qualifying un- 
der this section. 

This section does not expand or limit the provisions of 
RCW 43.51.130 — 43.51.160. 

This section shall expire as of the 30th day of Sep- 
tember, 1981. [Statutory Authority: RCW 43.51.040(2) 
and 43.51.060(6). 78-05-082 (Order 39), § 352-32- 
285, filed 5/1/78.] 


Chapter 352-36 WAC 


REGULATIONS FOR THE USE AND CONTROL OF 
VEHICULAR TRAFFIC ON THE OCEAN BEACHES 


WAC 


352-36—-020 Vehicular traffic—Where permitted—-Generally. 
352-36-025 Equestrian traffic. 


WAC 352-36-020 Vehicular traffic--Where per- 
mitted-—Generally. Subject to the restrictions set forth in 
subsequent sections of this chapter, and except at the 
point of intersection of any access road and the beach, 
the use of motor vehicles on and along the ocean beaches 
shall be permitted only on that area between the ex- 
treme upper or landward limit of the hard sand area and 
the clam beds, and defined as the "driveable beach" in 
WAC 352-36-010(10). The operation, or parking, of 
any vehicle is prohibited above and on the landward side 
of the driveable beach. The provisions of this section 
shall not apply to official vehicles engaged in authorized 


356-06-010 


law enforcement, maintenance or sanitary patrol activi- 
ties or emergency vehicles while engaged in the perfor- 
mance of any necessary service. [Statutory Authority: 
RCW 43.51.040, 43.51.660 and 43.51.680. 79-12—080 
(Order 43), § 352-36-020, filed 11/30/79, effective 
1/1/80; Order 13, § 352-36-020, filed 4/19/72.] 


WAC 352-36-025 Equestrian traffic. (1) Eques- 
trian traffic shall be permitted on and along the ocean 
beaches within the seashore conservation area year 
round except where prohibited by this rule or other pro- 
vision of statute or rule. 

(2) Equestrian traffic shall be permitted only on that 
area between the extreme upper and landward limit of 
the hard sand area and the clam beds. 

(3) Equestrian access shall be permitted at the point 
of intersection of any access road and the beach or any 
equestrian trail designated by the Commission. Upland 
owners shall also be allowed equestrian access to and 
from their property, except for commercial purposes. 

(4) Within the seashore conservation area, equestrian 
traffic shall yield the right-of-way to all pedestrian or 
vehicular traffic. 

(5) Horses shall be ridden at a walk or led through 
areas of heavy pedestrian concentration. [Statutory Au- 
thority: RCW 43.51.040, 43.51.660 and 43.51.680. 79- 
12-080 (Order 43), § 352-36-025, filed 11/30/79, ef- 
fective 1/1/80.] 


Title 356 WAC 
DEPARTMENT OF PERSONNEL 


Chapters 

356-06 General provisions. 

356-10 Classification. 

356-14 Compensation plan. 

356-15 Compensation plan appendix. 
356-18 Leave. 

356-22 Recruitment——-Examinations. 
356-26 Registers——Certification. 
356-30 Appointments—-Separations. 
356-34 Disciplinary actions——A ppeals. 
356-38 Training. 

356-39 Human resource development. 
356-46 Miscellaneous. 


Chapter 356-06 WAC 
GENERAL PROVISIONS 


WAC 

356-06-010 Definitions. 

356-06-020 Exemptions. 

356-06-060 Personnel board—Composition—A ppointment. 
356-06-070 Personnel board—Procedure—Quorum. 
356-06-080 Personnel board—Powers-—-Duties. 


WAC 356-006-010 Definitions. The following defini- 
tions apply throughout these rules unless the context 
clearly indicates another meaning: 
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